
MARTIN’S CREEK VIADUCT ON THE DELAWARE, LACKAWANNA AND WESTERN RAILROAD 
This is an excellent example of modern reinforced concrete construction in railroad work. 

# Courtesy of Engineering Department^ Delaware, Lackawanna and Western Railroad 
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LIDGERWOOD UNLOADER IN ACTION AT THE TABERNILLA DUMPS 
Tho plow* ill the foregrouiul i-> attached bv chain to a pcjwer-driven windlass at head of train. A" tlie windlass 
winds up the chain, the plow piidies the rock from the fiat cars. 

(^jttrtesy of F’lna.na ("anal United States (roiernmcnt, Wa-^hhufton, D. C. 


Foreword 


O F all the works of man in the various branches of en- 
gineering, none are so wonderful, so majestic, so awe- 
inspiring as the works of the Civil Engineer. It is the Civil 
Engineer who throws a great bridge across the yawning chasm 
which seemingly forms an impassable obstacle to further 
progress. He designs and builds the skeletons of steel to dizzy 
heights, for the architect to cover and adorn. He burrows 
through a great mountain and reaches the other side within a 
fraction of an inch of the spot located by the original survey. 
He scales riiountain peaks, or traverses dry river beds, survey- 
ing and plotting hitherto unknown, or at least unsurveyed, 
regions. He builds our Panama Canals, our Arrow Rock and 
Roosevelt Dams, our water-works, filtration plants, and prac- 
tically all of our great public works. 

^ The importance of all of these immense engineering 
projects and the need for a clear, non-technical presentation of 
the theoretical and practical developments of the broad field 
of Civil Engineering has led the publishers to compile this 
great reference work. It has been their aim to fulfill the de- 
mands of the trained engineer for authoritative material which 
will solve the problems in his own and allied lines in Civil 
Engineering, as well as to satisfy the desires of the self-taught 
practical man who attempts to keep up with modern engineer- 
ing developments. 



Oi Books on the several divisions of Civil Engineering are 
many and valuable, but their information is too voluminous to 
be of the greatest value for ready reference. The Cyclopedia of 
Civil Engineering offers more condensed and less technical 
treatments of these same subjects from which all unnecessary 
duplication has been eliminated; when compiled into nine 
handy volumes, with comprehensive indexes to facilitate the 
looking up of various topics, they represent a library admirably 
adapted to the requirements of either the technical or the 
practical reader. 

(g The Cyclopedia of Civil Engineering has for years occupied 
an enviable place in the field of technical literature as a 
standard reference work and the publishers have spared no 
expense to make this latest edition even more comprehensive 
and instructive. 

g In conclusion, grateful acknowledgment is due to the staff 
of authors and collaborators— engineers of wide practical ex- 
perience, and teachers of well recognized ability — without 
whose hearty co-operation this work would have been im- 
possible. 
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RAILROAD ENGINEERING. 

PART I. 

RAILROAD SURVEYS. 

I , General Principles. Tho should have first, a 

{horaaj^h Hppm'iatioa of tho objects to be accomplished by the 
surveys, lie Bbould realijso that, except ia the rare cases where it 
in ditiionit to find /nn/ practicable line, very little engineering 
trnifiiiig or ability in rocpiired to lay out aline over which it would 
bo pbyBically pcmsilde to run trains, A line as laid out may violate 
fill rnh*s of location, may be expansive to operate and have disad- 
vnntagoB whi<‘h will discourage traffic, and yet trains can be run 
over it. From the infinite number of possible locations, the en- 
gineer must select the location wbicli best satisfies the various con- 
flicting interests. Ilis value as an engineer depends on his ability 
to irderpret the natural conditions and design the line accordingly. 
This ability is only obtained 1)y a thorough knowledge of the whole 
subject of railroad engineering, supplemented by practical expe- 
rience. It is therefore true that many of the following statements 
will not be thoroughly appreciated xintil the student has covered , 
the wlufie Bul>ject and then reviews it. 

2 ^ Conflicting Interests. There are several classes of inter- 
estH, which generally more or less conflicting, which affect the 
lociition <d i*verv line* 

b/) hnfhd cant shotdd 1)6 a )ninimiinh^ but the cheap- 

est roatl gemn’aliy has sharp curvature, steep grades and incon- 
venient l<K*ation. 

(//) 77i6 ojmnftlng expenses per train mile should he a 

which is generally equivalent to saying that the curva- 
ture should bo light and the gra<les low, but this is usually unob- 
tainable except at^great cost. 

^e) TliO 1 ovation nhoahl he vonvenient to sources of traffic 
so ibat tbe maximum traffic will be obtained, but this is generally 
very costly. 
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A little study will show the frequent conflict of the above 
conditions. When a proposed location evidently combines the 
above interests advantageously, instead of bringing them into con- 
flict, then there is no doubt as to the proper location, unless it 
affects unduly the adjacent location. The best engineering ability 
is a cheap investment when deciding on a location which requires 
a delicate balancing of the claims of several possible routes, each 
with its own combination of greater or less initial cost, greater or 
less operating expenses, and greater or less effect on the probable 
revenue of the road. 

RECONNOISSANCE SURVEYS. 

3. Essential Problem. From the above considerations it may 
readily be seen that the first survey to be made (called the recon - 
noissance survey) consists essentially of a broad examination of 
the country through which the road is expected to pass. Business 
considerations usually predetermine that the road is to connect 
certain termini and also pass through certain intermediate impor- 
tant towns or cities, but the problem consists in finding the best 
route between the predetermined points. When two consecutive 
predetermined points lie in the same valley or on the same bank of 
a river too large to be easily bridged, the location is self-evident. 
If the river is smaller, easily bridged, has sharp bends, with 
variable banks and important towns on either bank, it will usually 
require a close examination of each bank to determine where to 
cross if at all. When the two points are many miles apart, lie in 
different valleys, and are therefore separated by one or more sum- 
mits, the selection of the best route becomes more and more com- 
plicated as the number of possible routes becomes greater. It is 
generally true, although not invariably, that a cross-country route 
which includes the lowest summits and the highest low IwhiU 
(such as river crossings) will give the best grades. Since the 
ruling grade is the most important physical consideration for 
the engineer, as will be developed later, the chief work of the 
reconnoissance survey (apart from considerations of probable 
traffic) is the determination of the elevations of summits and 
sags and the distance between them, together with the constructive 
character of the country. 
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4 . Utilization of Existing Maps. The U. S. Geological 
Survey lias already publislied contour ina[)S of a large part of the 
country which enable an engineer to select a line with even 
greater ease and certainty than he can from a recon noissance map 
made for the purpose (as usually made), since the U. S. G. S. maps 
show the whole country and enable the engineer to rapidly com- 
pare a dozen suggested routes instead of confining his attention to 
the (usually) limited area of the special map. ^ The errors of the 
U. S. G. S. maps will seldom if ever be sufficient to vitiate the 
accuracy of the preliminary route laid out from them. Usually a 
bifief study of the map will demonstrate that one (or perhaps two 
or three) general route has advantages so pronounced over all 
other possible routes that the choice is immediately made or is at 
least reduced to the comparison of two or three lines which are so 
nearly equal that closer and more detailed surveys are necessary 
to decide between them. County atlases are usually sufficiently 
accurate for recon noissance purposes to the extent of giving the 
relative horizontal positions of governing points of the survey. 
Elevations may be determined (as described later) and plotted on 
these maps. 

5. Surveying Methods. When reliable contour maps are 
unavailable, some of the following methods may be used to fill out 
existing maps or to make a complete reconnoissance survey. The 
essential point is the rapid determination of those details from 
which one route is shown to be superior to another. Nothing 
useless should be surveyed and no time should be wasted on an 
unnecessary degree of accuracy. The physical characteristics of 
two routes have usually such differences that they are apparent 
even ‘With rapid and approximate methods of surveying. If two 
routes are so nearly equal that a decisive choice cannot be made 
from the results of reconnoissance surveys, it shows that a more 
accurate survey should be made of both routes. 

6 . Elements. The three elements of the survey of any line 
are {ct) the length, (li) the direction, and (c) the slope or the relative 
elevation of the two ends. Disfanee, The length is sometimes 
determined with sufficient accuracy by pacing, the steps being 
countt^l with a pedometer. In an opeii prairie country, where a 
buggy may be run, an odometer attached to a wheel will count the 
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revolutions. An odometer on a wheel, attached to a frame and 
trundled like a wheelbarrow, has been used for the same purpose. 
A large telescope, mounted witli a universal joint on a very light 
tripod, and fitted with stadia wires so adjusted that distances of 
2,000 or even 2,500 feet can be read to the nearest 10 feet on a 
10-foot rod, will give the distances between widely separated sta- 
tions with sufficient accuracy and extreme rapidity. DhredAon 
may be obtained with sufficient accuracy with a compass — even of 
the pocket type. Lemling. Spirit leveling is too slow and ex- 
pensive for the rapid surveying here required. If stadia methods 
are used with an instrument provided for reading vertical angles, 
the inclination of all lines may be observed and the elevations of 
all stations computed. A still more rapid method of observiiig 
differences of elevation with sufficient accuracy for the purpose is 
found in the use of an aneroid barometer, supplemented by another 
aneroid or preferably by a mercurial barometer. The mercurial, 
or the office aneroid, is kept at some office whose elevation is known 
and observations are regularly taken (say every half hour) during 
the period when observations are being taken in the field w'ith the 
field aneroid. The field aneroid is taken to eacli place, within a 
range of several miles, where elevations are desired. At each point 
there should be noted (see the form of notes below) the time, tlie 
described location, the aneroid reading and the temperature. If 
possible, duplicate readings should be taken on the trip to and from 
the office on all important points. The elevations of succeeding 
office locations made, may be determined with the field aneroid if 
necessary, but of course extra care should be taken with such work. 

Aneroids are usually ‘^compensated for temperature,” so 
adjusted that they will give atrue reading regardlessof temperature. 
If an aneroid has not been so adjusted, it should be carefully com- 
pared with a standard mercurial barometer under widely varying 
conditions of temperature and a tabular form should be made out 
for that aneroid showing the correction to be applied at any given 
temperature. On account of the expansion of mercury with tem- 
perature, and also the expansion (at a different rate) of the tube 
and cistern, , all readings of the mercurial barometer must be 
“reduced to 32° F.,” reduced to the reading it would have, if 
the temperature of the instrument were 32° F. This is readily ac* 
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complished by means of Table At tbe ofSce, each half-hourly 

observation should include the time, the reading of the scale show- 
ing the height of the mercury, the reading of the ^"'attached ther- 
mometer’’ (the thermometer attached to the mercurial) and also 
the temperature of tlie external air. When the mercurial is in- 
doors these two temperatures may differ somew’’hat. When reduc- 
ing the o1)servations interpolation should be made if necessary 
between the reduced office observations to determine the probable 
reading of the mercurial at the time of any given field observation. 
Determine from Table XII* the heights corresponding to the field 
reading and reduced office reading for each pair of observations. 
Their difference is the up])ro'xlmate difference of elevation of the 
office and of the place of the field observation. If necessary this 
may be corrected by an amount equal to the approximate differ- 
ence of elevation dmes a coefficient derived from Table XIIL* This 
coefficient is found opposite the number which gives the sum of the 
temperatures in the field and outside the office. The correction is 
frequently too small to be noticed. An approximate calculation 
will often show this, or will give a solution to the nearest foot, 
which is amply accurate. An aneroid, no matter how perfect, will 
seldom agree exactly wdtlx a mercurial barometer, and even if ad- 
justed to the same reading will soon indicate some discrepancy. 
It is therefore better to leave the adjustment undisturbed and 
apply corrections. The aneroid should therefore be compared with 
the mercurial before leaving headquarters for a day’s work, and 
the readings of both and their difference should be recorded. 
Immediately after returning from the day’s work the aneroid should 
again be compared. The absolute reading of the mercurial will 
probably be higher or lower, but the difference should l>e nearly 
the same,, although it is found that an aneroid will lag somewhat 
behind its true reading, especially if it has been subjected to an 
extreme variation of pressure. All the field readings of the an- 
eroid should therefoi’e be corrected by the me(6}i of the initial and 
final differences. The method and the above explanation may be 
illustrated, by the following numerical examples: 

7. Examples, 1. Given a reading of 28.092 on a mer- 

*See Webb’s “Trigonometric Tables,” publisbed by American Scbool of Correspond- 
ence, Cbicago, 111. Price, 50c. 
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curial barometer, what is its reading when reduced to 32"^ F., the 
reading of the attached thermometer being C8,5'’ F.? In Table 
XI*, under 28.5 and opposite HS'", we lind - .101. Under 20.0 ami 
for 68"^ we find - .103. For 28.602 and 68" it evidently should be 
-.102 (to the nearest thousandth). Similarly for 28.602 and 60 ^ 
we may derive - .105. For 28.602 and 68.5'^ it would be the mean 
or - .loss, which we will call - .103 since it is us(dess to compute 
the correction closer than the nearest thousandth. Then since the 
correction is - .103, the corrected reading should be 28.5811. With 
a little practice the interpolations, when necessary, may be made 
in far less time than it takes to describe it. 

2. Verify the following reductions: 


Bar. reading. 

Temp. 

Rediict‘a reading. 

26.426 

58*^ F. 

26.356 

27.892 

78.5 

27.767 

28.475 

86. 

28.330 

30.847 

48.5 

30.792 


3. Reduce the following readings: 27.294, 47 20.462, 87^; 
26.230, 78.5"; 25.241, 62"; 26.481, 75"; 29.625, 80.5"; 30.042, 
88.5"; 29.784, 46.5"; 28.386, 48°; 27.942, 74.5". 

4. Compute the barometric elevation corresponding to a 
reading of 28.589. From Table XII* the reading for 28.5 is 1307 
and the difference for .01 is -9.5; therefore, for .089 the correction 
will be -9.5 X 8.9 = —84.55, or in whole numbers - 85. Then 
1397 - 85 = 1312, the corrected reading. 

5. Verify the following elevations from the reduced read- 
ings: 26.356, 27.767, 28.330, and 30.792; 3528, 2107, 1560, 

and -710. 

6. Compute the barometric elevations corresponding to the 
reduced readings found by solving Example 3. 

7. With an approximate difference of elevation of - 136 feet 
and field and office temperatures of 62° and 67", what is the true 
difference of elevation? 62 + 67 = 129. For 129" the coeffi- 
cient is (by interpolation) + .0357. 136 X (+ .0357) = + 4.8552. 
For this slight difference of elevation, the coefficient is far more 
accurate than necessary, and of course the correction is called + 5. 

♦See Webb’s “Trigonometric Tables,” published by American School of Correspond- 
ence, Chicago, 111. Price, 50c. 
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The difference of elevation should be inereased by 5, but the dif- 
ference is essentially negative. Therefore we have as the correc- 
tion - (+ 5). The true difference of elevation is - 136 - (+ 5) = 
-141. 

8. The following example shows not only the method of 
recording the observations but also the complete solution of a 
problem. 


Time. 

Mercurial 

barometer. 

Attached 

thermometer. 

Reduction to 
320 F. 

Corrected 

reading. 

External 

thermometer. 

7:00 A. M. 

28.692 

62° 

-.087 

28.605 

60° F. 

:30 

.724 

64 

-.092 

.632 1 

62 

8:00 

.756 

66.5 

-.099 

.657 i 

64 

:30 

.782 

68 

-.102 

.680 

65 

9:00 

.824 

69 

, -.105 

.719 

66 


The observations taken in the field at this time were as given 
in the first four columns of the following tabular form. The 
other columns ai'e computed later in the office. 

(Left-hand page of notes.) 


Time. 

Place. 

1 

[ 

Aneroid. 

Therm. 

Corrected 

aneroid. 

1 

Corrected 

mercurial. 

7:00 A. M. 

Office. . - 

28.743 

62° 


28.605 

7:20 

R. R. J unction . 

.769 

63 

28.a3i 

.623 

8:10 

Blue River 

Saddle in 

.860 

65 

.722 

.665 

8:50 

Beanpole ridge 

.522 

66 

.384 

.706- 


(Eight-hand page of notes.) 


Ext. temp. 

Approx, held 

Approx, office 

Difference. 

Correction 

Difference of 

office. 

reading. 

. reading. 

for temp. 

elevation. 

62° 

1273 

1280 

-7 

0 - 

-7 

64 

1186 

1240 

-54 

I” (+2) 

' +12 . 

-56 

66 

1508 

1201 

+ 307 

+ 319 


8. Low Ruling Grades. It will be developed later that a 
low xniling grade is of prime importance. The approximate value 
of the ruling grade is determined from the reconnoissance survey. 
If the country is mountainous, it may be necessary to develop” 
the line in order to reduce the grade. ^‘Development” here 
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means a deliberate increase in the length of the line between two 
predetermined points so that the rate of grade shall be as low as 
desired. The Georgetown spiral, shown in Fig. 1, is perhaps the 
most famous example in this country of this general method. A 
study of the course of the track will illustrate several methods of 
taking advantage of the topography and attaining a considerable 
elevation although the grade is kept low. 

PRELIMINARY SURVEYS. 

9. General Object. The reconnoissance survey has shown 
that the best location for the road will lie somewhere through a 
certain belt of country. In some places this belt may be very 
narrow, certain topographical features will determine that the 
road must pass througl^ a strip but little if any wider than the 
roadbed requirements. In other places the choice of possible loca- 
tion is so widened that it is necessary to survey everything within 
reach of the backbone line of the survey. The willingness or finan- 
cial ability of the company to ignore minor topographical con- 
siderations and incur heavy expense in order to obtain economic 
advantages, may also widen the area of possible location. As a 
general statement, the width of the belt surveyed should so vary 
as to include all practicable locations along that general route. 

10. Cross Section Method. A broken line is run which 
shall lie as near the expected location line as possible. The bear- 
ing and length of each segment of the broken line is determined 
and also all essential topographical features on either side. Bear- 
ings are sometimes taken only with a compass, which has the 
advantage of great rapidity but lessened accuracy. For more ac- 
curate work, true azimuth is carried along by means of back sights 
at previous stations. The azimuths between stations should be 
checked by means of needle readings. It is advisable to determine 
exact azimuth at the beginning of a survey and at intervals of a 
few miles. This may be done by observations on Polaris (see 
Plane Surveying, Part II, Pages 95 to 97), or still better, by solar 
observations w^hich may be taken with great accuracy at any time 
of day. Set stakes at each even 100 feet. In general the instru- 
ment stations will not occur at the even 100-foot distances, but the 
odd distance should always be carried on to the next course. ’ The 
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stakes should be about fifteen inches long and about one-and-one- 
quai’ter inches square. Stakes with a cross-section of one inch by 
one-and-one-half inches are preferred by some. The stakes indi- 
cating the 100-foot stations should be driven to within five inches 
of the ground. Stakes indicating the locations of the transit (called 
hubs) should be driven flush with the ground. A witness stake’’ 
should then be driven three feet tp the right and on this stake 
should be marked the station number and the plus distance 
the stake might show 137 + 46, which would indicate that the 
stake was 46 feet beyond Sta. 137, and 13,746 l^eet from the start- 
ing point. Station stakes should be marked with the station 
number on the rmr side of the stake. Immediately following the 
transit party, the level party should obtain the elevations above the 
datum plane of all stations and substations, ridges, sags, river banks 
and any point where the profile changes abruptly. 

11. Cross Sectioning. Use a Locke level, resting on a five- 
foot stick, a 50-foot tape and a ten -foot rod graduated to feet and 
tenths. The cross-section party takes cross sections (usually) at 
every 100-foot stake, the cross section being made })erpendicular 
to the backbone line of the survey at that place, as is indicated by 
the dotted lines in Fig. 2. It is desired to plot on the map con- 
tours at each five-foot interval above the datum plane. Let Fig. 
3 represent a typical cross section. Set the level (on its five-foot 
stick) at the stake S. The elevation of this stake given by the 
level party is (say) 169.4. The level therefore has an elevation of 
1^4.4. If the level rod is moved up hill until it is found (l>y 
trial) that 4.4 mark is on a level with the telescope, then tlie base 
of the rod must have a level of 170 and must be on the 170-foot 
contour. Measure the distance horizontally from stake to rod 
and record as shown in Fig. 4. Leaving the level rod at that point, 
carry the stick and level up the hill until a level line strikes the 
top of the rod. The base of the stick is evidently on the 175-foot 
contour- Measure and record the distance as before. CaVry the 
level rod to that point and in a similar manner determine the 180- 
foot contour if desired. The 165-foot contour is evidently 9.4 feet 
below the telescope when on the 5 -foot stick at the center stake. 
The distance from the center to tlie 166-foot contour can thus be 
found. . Lower contours can be similarly obtained. The results 
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should be plotted in a note-book ruled in quarter-inch squares/ 
each side of a square representing 26 feet. The work will then be 
plotted on the scale of 100 feet per inch. If the successive stations 
are plotted up the page, the drawing will correspond with the 
points when looking ahead along the line. After plotting each 
section, the corresponding contours should be connected to form a 
sketch like Fig. 4. The crossing of the main line by a contour 
may be similarly determined. Fig. 4 is simply an enlarged detail 
of a sketch like Fig. 2. Although the Locke level is incapable of 



accurate leveling work, any error that may be made by the above 
method is confined to the station where it occurs and is not carried 
on and made cumulative. With reasonable care such inaccuracies 
can be kept within desired limits, while the rapidity is far greater 
than a more accurate method. 

12. Stadia Method. This consists simply of a stadia survey 
of a long and narrow belt of country by the same general methods 
as those employed in ordinary stadia-topographical surveys. One 
advantage of this method is that the levels can be carried along 
very successfully as a part of the stadia work, if particular care is 
taken to always obtiffi^TOtTCal agreement-4i9r4ke-'Ve^Nioa^ 
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foi’ the foresight and backsight between consecutive stations. This 
will generally permit more rapid work, as the progress of the 
whole party is sometimes limited by the progress of the lev(^] 

party. The acidcHl cost 
of the level paj’ty is also 
saved. It is here as- 
Slimed that the details 
of stadia work have al- 
ready been studied and 
therefore no further dis- 
cussion will be given of 
3^ this very simple appli- 

cation of the gimeral 
method. As in the previous method, the primary ohje(*t of the 
survey is the preparation of a map showing the contours and 
required topographical features over the desired area. 




selection of the best route for a road so dejiemls on a close study 
of the country that if the chief-of-party is required to do the work 


22 



RAILROAD ENGINEERING 13 

of transitinan, as is sometimes the case, the work of either position 
is apt to suffer. The work of the transitman is so exacting that 
he should not be required to spend any time in studying out a 
route. Beside these two, there should be two flagmen, two chain - 
men, one stakeman and two or more axemen — depending on the 
wooded character of the country. On stadia surveys the flagmen 
and chainmen may be replaced by two or more rodmen; it is also 
economical to have a recorder, as it facilitates the progress of the 
whole party. The cross-section party should consist of a level- 
man, recorder, and two tapernen. This party caii be cut dowm to 
three, or in an emergency two, but it is uneconomical in the long 
run. The level party will con-sist of a leveler and rodman. If 
tlie party is camping out, a cook and one or more teamsters will 
usually be required to handle the camp equipage, as it is unwise 
to require the surveyors toftpend their time in such work. 

14. Re-surveys. Much of the defective location of rail- 
roads is due to (1) deciding hastily on a general route, (2) then 
surveying a line through the belt with great detail and accuracy, 
(8) then locating the line substantially as first surveyed, because 
the line is fairly good (or at least not very bad), and also because 
of an unwillingness to throw away the detailed work of a large 
party for several weeks. Frequently a great amount of unneces- 
sary and wholly useless detail is surveyed and plotted during the 
reconnoissance and preliminary surveys. These surveys should 
only include those salient facts which instantly stamp a route as 
being inferior or superior to another. Usually the general loca- 
tion of a large part of a route is self evident or may be deter- 
mined after a brief examination. But there are generally places 
along the line where for a few miles a hasty examination of two 
or three lines is not only justifiable but is the only proper course. 
Two or more of these short loops may show advantages so evenly 
divided that a more elaborate survey is necessary to decide between 
them. Even after the location survey has been made, or even 
after construction has begun, changes are often proper, but if the 
preliminary surveying has been well done only minor changes 
should be heeded. A few hundred dollars spent on extra survey- 
ing is a wise investment considering the great probability of an 
immediate saving of as many thousands in construction or of an 
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operating advantage whose annual value might he as great as the 
cost of the extra surveying. 

LOCATION SURVEYS. 

15. Selecting a Route. Much of the raili’ojid location of 
the country has been done by picking out the line on the ground, 
even making it follow in places the backbone line of the prelim- 
inary survey, running from one course to the next hy means of 
suitable curves. In the hands of a good engineer the method is 
not necessarily very bad, but it is much improved by tlie following 
modification. Pa])eT location. The work of the preliminary sur- 
vey is carefully plotted from the transit notes and cross-section 
book to a scale of 200 feet per inch. On this map may he plotted 
one or more trial location lines. Each of these consists of circular 

i, 

curves joined by tangents. The locatibn line must pass tlirough 
any predetermined points and yet join them by lines which will 
give the best location, considering the conflicting interests as 
described in section 1. Within the limits of the preliminary 
map several locations are generally possible and one great element 
of the value of such a map lies in the ease with which several 
routes may be laid out and compared. Profiles may he drawn for 
each line laid down by noting the intersection of the line with 
each contour. Drawing on the profile the required grade line will 
give a relative idea of the amount of earthwork recpiired. The 
method is especially valuable when ^‘development’’ is necessary. 
Although such a line must sometimes be laid out hy a hold and 
apparently unsystematic trial of a route, yet some approach to a 
systematic solution may be made as follows: Assume that the 
maximum ruling grade has been determined as 1.2 per cent, and 
that the contours have, as usual, a five-foot interval. It will 
require 417 feet of 1.2 per cent grade to rise five feet. Set a pair 
of dividers so that they will step off spaces of 417 feet on the 
map. Starting on a contour at the required beginning of a grade, 
swing the dividers so that they will just reach the next contour 
and continue to step off such spaces. Joining these points, such 
a line would be a purely surface line, would probably he very 
cropked and otherwise unsuitable, but it probably wouid be sug- 
gestive of a practicable route. After locating on the map the best 
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obtainable line, it sbonld then be transferred to the ground. 
Measure to scale the lengths of all “tangents” (the straight lines 
joining tlie curves), and the radii and lengths of all curves. 
Instead of scaling off the length of a curve, it may be more accu- 
rate to measure with a protractor, or with a scale of chords, the 
angle between the tangents at each end of the curve, and from the 
angle and the radius compute the length. Usually the located 
line will lie fairly close to the preliminary line — close enough so 
that tie lines may readily be run between them. , These should be 
scaled from the map. To prevent the accumulation of error due 
to inaccuracies, the length (or radii) of curves or the length of 
tangents should be altered if necessary so as to make the location 
check on the ground with the positions of the stakes of the pre- 
liminary survey. The method of making such modifications will 
be taken up later. 

16. Surveying Methods. Only the most precise work with 
a transit can be tolerated. The compass needle is only to be used 
as a check, but its use for this purpose should be insisted on, as 
it frequently detects a gross error. Transit stations should be 
marked by “hubs” and “witness stakes” (Section 10). Reference 
stakes should also be set at places as near as possible to the princi- 
pal stations and yet outside of the line of all earthwork operations, 
so that at any stage of the construction the positions of the original 
stakes may be easily recovered. The link chain as a measurer has 
now been practically discarded for the steel tape. Fractions of a 
foot are measured in tenths and hundredths rather than in inches. 
The gyeTmiinel of the party will be almost identical with that of 
the preliminary survey party except that the cross section party 
will be replaced by the slope-stake party, whose duties are similar, 
but who generally use a level on a tripod rather than a hand level. 
The description of the duties of the slope-stake party will be de- 
ferred to a later chapter. The leveling party should establish 
“bench-marks” at frequent intervals along the line. A spike 
driven in the roots of a large tree is one of the best and easiest es- 
tablished of marks in rural districts. A mark on any large 
masonry structure, such as a bridge abutment or a building, should 
be obtained when possible. Levels should be taken to hundredths 
of a foot on turning points and bench marks. Some engineers 
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read to thousandths of a foot, but when it is considered that one 
division of a level bubble usually corresponds to 30" of arc, and that 
at a distance of 150 feet a movement of 30" of arc will correspond 
to .0218 foot on the rod, an error of level ainoiinting to a very small 
fraction of a division wdll make an error of several thousandths or 
even a hundredth. Therefore unless unusual care is taken in 
handling the level, it is a useless refinement to read the rod to 
thousandths* In reading elevations of the surface of the ground, 
the nearest tenth of a foot is sufficiently accurate. The complete 
details of location surveys can only be appreciated after the subject 
of railroad curves has been studied, and tliey will not therefore be 
further elaborated liere. 

SIMPLE CURVES. 

17. Method of Measurement. The alignment of a track is 
the geornetrical form of the line midway between the two rails. 
Such a center line may be a straight line, a simple curve or a curve 
of double curvature, but it simplifies inatters to consider always 
the horizontal of such lines. 

Their vertical projections are considered 
separately when it is necessary. Chirves are 
sometimes designated by their radius or by 
the degrees and minutes subtended by a unit 
chord. Nearly all railroad curves have such 
long radii that it is impracticable to use the 
center. Therefore all work is done at the 
circumference in accordance with geomet- 
rical principles which will now be described. 
If AB, Fig. 5, is a chord of unit length, then D is called t]x% degree 
of curve for the radius R. 



AO sin -g- D = AB 


■R 


sm -g-D 



( 1 ) 
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which becomes l)y inversion 


sill 



c 

an 


( 2 ) 


The length of the unit snh-cliord varies somewhat with cus- 
tom. Tlie almost invariable practice in the United States is to use 
a unit chord length of 100 feet. Substituting C = 100 in equa- 
tion 1, and successively assuming values from 0” 01' up to 12° 0' 
varying by single minutes, and with larger intervals for higher 
degrees which are very seldom used, the radius of almost any curve 
may be tabulated for ready and convenient use. Such a table is 
found in Table I*, which also gives the logarithm of each radius. 
A very common rule, which is a])pro.ximate but accurate enough 
for many uses, is as follows, using the same notation as before: 


E 


5730 


( 3 ) 


i8. Sub»Chords. It often becomes necessary to lay off a 
chord length which is less than 100 feet and to know the ande 

^ H O 

subtended at the center. Since a chord 
is shorter tlian its arc, it also follows 
that the sum of tliefour equal chords in 
Fig. 6 is also shorter than the total arc 
although they are evidently longer than 
the 100' chord. But it is found more 
convenient to say that the chord has a 
n(j)iihiril length (in this case) of 25 feet. 

As in equation (2) we may derive 

“"‘r' = 2l£ (4) 

In which d is the angle subtending the sub-chord whose tme 
length is c. By inversion we have 

u = 2Esini<Z (5) 

• 

Galling the tiomiwil length c-', we have the proportion 

c' : 100 :: r? : D 

♦See Webb’s “Trigonometric Tables,” publlsbeU by American School of Correspond- 
ence Chicago. Jll. Price, 30c. 2 Y 
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EXAMPLES FOR PRACTICE. 

1. "What is the true length of a chord of a 3^ 30' curve 
whose nominal length is 40 feet? From the above proportion, 

^ ^ D = 0.40 X 3.6 = 1.4” = r 24'. Substituting in equa- 

tion 5, we have 

6‘ = 2 X 1637.3 X sin (1° 24') = 40.005. 

Note that the excess over 40 feet is very small — about one- 
sixteenth of an inch. It is always small for low degrees of curva- 
ture. In the following example it is far greater. 

2. What is the true length of a chord of a 12° curve whose 
nominal length is 60 feet ? Ans. 60.070. In this case it would 
be a gross error to neglect to allow for this difference. 

i9. Length of a Curve. The length of a curve is always 
considered to be the quotient of lOOA -f- D, in which A is the 
total central angle of the curve or the angle between the terminal 
tangents. The mean length of the two rails of a curve is always 
a little in excess of this, but the excess is always so small that it 
has no practical importance. It merely adds an insignificant 
amount to the length of rail required. Exwmi>hi. A 4° curve 
begins at Sta. 16 + 80 and runs to Sta. 21 + 35. The nominal 
length of the curve is 465 feet. The actual arc (which is the 
mean of the two rail lengths) is 

4.55 X 4° X E X j^o= 455.09 

which shows thxt the excess in this case = 
.09 foot, a little over an inch. 

20. Elements of a Curve. The follow- 
ing fundamental relations apply to all curves. 
See Fig. 7. The beginning of the curve, A, 
is called the point of etirve^ PC. The other 
end of the curve at B is called the point of 
tangency, PT. The intersection of the tv’-o 
tangents is called the vertex (V). The central aagle^ A, is the 
angle at Y between the tangents, and it is equal to the angle ar 
the center, 0, between the radii drawn to the PO and PT, The 
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two equal tangents AV and BY are called tangent distances^ T. 
The chord AB is called the long chords LO. The distance HG 
from the middle of the long chord to the middle of the arc is 
called the middle oi'dinate, M. The distance GY from the middle 
of the arc to the vertex is called the extenial distance^ E. From 
trigonometry the following commonly used relations are easily 
derived. 

T =11 tan J- A (6) 

LO = 2EsingA ( 7 ) 

M = 11 vers ^ A (8) 

E = R exsec A (9) 

{Note, The verned siue^ abbreviated to veps^ and the exter- 
nal secant,^ abbreviated to exsec^ are trigonometrical functions 
which are not commonly used except in railroad work, and some 
woi'ks on trigonometry omit their discussion. An inspection of 
the figure readily shows that vers a = 1 ~ cos and that exsec 
a = sec a - 1.) 

From trigonometry we may derive the general equation that 
tan O' exsec a = cot'^a. Therefore, by dividing equation 6 by 
equation 9 and transposing we obtain 

T = E cot A A ( 10 ) 

21. Elements of a 1"’ Curve. The various elements of a curve 
are exactly proportional to the radius and nearly proportional to 
the degree of curve. Therefore if the tangents, external distances 
and long chords are computed from equations 6, 7 and 9 for var- 
ious values of A from to 91'^, varying by 10', then an approxi- 
mate value for any degree of curve and value of A may be found 
by taking out its value for a 1° cuiwe (by interpolation if necessary) 
and then dividing that value by the degree of curve. For low 
degrees of curvature the inaccuracy of this method is usually small 
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enough to be neglected. Even for sharper curvature the values 
obtained are accurate enough for approximate work. For abso- 
lutely accurate values equations 6 to 9 should be used, but the 
tabular values, found in Table II*, may always be used as a check. 

22. Numerical Examples. 1. What is the tangent distance 
of a 10' curve whose central ane^le is ICF 2()'? 

Solution, log R = 3.25757 

-g A = 8''* 18', log tan = 9.15950) 

Tangent ~ 201.30 log 201.30 = 2.417 tl 

Approximate solution. Interpolating in Table II* between the 
values for A = 10"^ 20' and 10*^ 30' we have the value 827.30 as 
tlie tangent distance for a 1° curve when the central angle is 10)° 
26'. Dividing 827.30 by 3.1000 (3'^ 10') we have 2(51.27 as the 
approximate value. The inaccuracy is about one-hundredth of one 
per cent or in absolute value about three-eighths of an inch. 

2. Compute the external distance and the long chord for the 
above curve, both accurately and approximately. 

3. Two tangents make an angle of IS*^ 24'. It is desired to 
run a line which shall pass 21.2 feet from the vertex of the curve. 
What is the required radius and the resulting tangent distanced 
IndicaUd solution. The known quantities are E and A; from 
equation 10 we may derive T; then with T known and A a given 
quantity, we may compute R by an inversion of equation (5. 

METHODS OF FIELD WORK. 

23. Location of Points by Deflections. The angle between 
a tangent 'to a curve at any point and a secant from that point to 
any other point of the curve, is measured hy one-half of the arc 
between those points. It is also equal to one-half of the angle 
between the radii to those points. On this fundamental geomet- 
rical proposition depends the whole science of circular-curve loca- 
tion. As a corollary, the angle between two secants intersecting 
on a point of the curve is measured by one-balf of the intercepted 
arc or by one-half of the angle between the radii drawn to the 
ends of the intercepted arc. Applying these statements to Pig. 8 
we have 

*See Webb’s “Trigonometric Tables,” published by American School of Correspond- 
ency Chicago^ 111. Price, 50c. 3 q 
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TOa 


aOh 


aGh 


lOd 

If Oif. = 100 feet, then by definition, the angle OC^-^ = D, and 


the 


angle ==: g. D. 


Likewise if the chord ah = 100 feet, 

1 


then the angle aCh = D and the angle aOh = 2 ^* 



hd is a 

subchord subtending the angle c?, and the angle hOd = ~ d. 

Therefore if a transit is set up at the point O, any point of the 
curve may be determined by measuring the 
proper chord length from 0 in a direction 
determined by swinging an angle from the 
tangent OT equal to onsdialf of the angle 
measured at 0 between 0 and the desired 
point. But the measurement need not be 
made directly from O if other points have 
already been determined; h may be deter- 
mined from a and d from 5. Since it is 
genei’ally impracticable to locate more than 
500 feet of curve from any one point, on 
obstructions (and sometimes the distance is very short), the transit 
must be moved up to a new station already established on the 
curve. But the same principles will apply and may be repeated 
indefinitely. 

24. Computing the Deflections. If the point of curve is 
less than 100 feet from the last regular station, the remainder of 
the 100 feet must be laid off as a subchord. One-hundred-foot 
chords are set off until a station is reached which is within 100 
feet of the end of the curve or (numerically) until the degrees of 
central angle remaining is less than D. That remainder is the 
angle for the final subchord. The foregoing may be illustrated by 
a numerical case: A 4° curve is to begin at Sta. 24 + 40. The 
central angle is 1H° 40'. Compute the deflections. The first sta- 


Fig. 8. 

account of natural 
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tion point is 60 feet beyond the point of curve. The subchord 
60 

angle is therefore X 2.4° = 2° 24'. The deflection from 

; the tangent is one-half of this or 1° 12'. The deflection for the 
P.T. is one-half of the total central angle or 9° 20'. Subtracting 
1° 12' we have left 8° 08', which will allow for four deflections of 

QO Qgr 

2° each and 0° 08' over, which will require a chord = X 100 

= 6.67 feet. The curve will therefore end at Sta. 29 + 6,67. 

18° 40'' 

This may be verified or otherwise computed as follows: — 

= 4.66667, the total nominal length of the curve in station lengths 
of 100 feet. That is, the length will be 466.67. The first sub- 
chord is 60 feet; then four chords of 100 feet; then a final subchord 
of 6.67 feet. The deflections may be tabulated as follows: 


P 


.0. Sta. 24 + 40 0° 


25 

0° + r 12' 

= r 12' 

26 

r 12' + 2° 

II 

CO 

O 

h-^ 

hD 

27 

3° 12' + 2° 

= 5° 12' 

28 

5“ 12' + 2° 

= 7" 12' 

29 

7° 12' + 2° 

= 9° 12' 


29 + 6.67, 9° 12' + 0° OS' = 9° 20', which is one- 


half of 18° 40' as it should be. 


25. Instrumental Work. The above numerical ease is com- 
paratively simple. When the degree of curve is an odd quantity 
and when difficulties of location require that the transit be set up 
at substations on the curve, then the numerical work, although 
worked out on precisely the same principle, is much greater and 
chances for numerical error are greater. The following rule for 
instrumental work is as simple as any for the simple cases and is 
far better for the more complicated cases. Compute the deflec- 
tions for all stations and substations as illustrated above. Bet up 
the transit at the P.C., and locate from it all stations that may ])e 
conveniently reached. Then move up the transit to a forward 
station and use the following rule: 

When the transit is set at any forwctnl station ^ hajhslyht to 
^2^eeviou8 station with the yylates set at the defieotion anyU 


32 



RAILROAD ENGINEERING 


23 


foT the statio)i sighted at. Plunge the telescojpe and s'lght at 
station with the defieetion angle computed for that 

station, 

Tlie student should verify for himself the truth of this rule 
by drawing out a simple case and noting the angles both for fore- 
sight and backsight for any station, when the transit is located at 
any station. 

Curve location requires extreme care on the part of field men, 
for a very slight inaccuracy is apt to be multiplied until the error 
is intolerable. The transit should be very carefully centered over 
hubs, which should be referred to points which will not be dis- 
turbed during construction. 

26. Special Methods of Location. The above method, using 
a transit and tape, is the ordinary and preferable method, but it is 



sometimes necessary to lay out a curve w^hen a transit is not at 
hand and there are sometimes special conditions w^hen a modifica- 
tion of the above method will be more accurate. The eimineer 

o 

must have learned the fundamental principles of curve location so 
thoroughly that he may decide on the best method to use and even 
to invent some modification which may best suit the special case 
in hand. A few of these special cases will be described. 

{a) Using two transits. The location may rim over swampy 
ground where accurate chaining is impracticable. Some point of 
the curve beyond the swamp may be located, .perhaps by triangu- 
lation, by computing its angle of deflection and the length of the 
long chord (equation 7). The point beyond the sw^'amp may or may 
not be the P. T. Then set up two transits simultaneously at the 
stations located on firm ground The deflection of each chord from 
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the tangent to the curve at the instrument point, or from the long 
chord, is a simple matter of geometry (see § 23). A rodman can 
locate each point l)y placing himself at points where he is simul- 
taneously in line for both transits. 

{!)) By tangeiitial offsets. The solution of this as well as 
the following methods will be indicated by the lines in the figures. 

In each case the solution is an appli- 
Q cation of simple geometrical and trigo- 

1 nometrical principles. The solutions 
are somewhat lencfthened, although not 
essentially modified, when the curve 
begins or ends with a subchord. In 
Fig. 10, for example 

I^^^- Oh' = Oa' + = *10 cos 0° 36' 

+ 100 cos (1° 12' + r 30') 

bh' =7/ h" + h"h = 40 sin 0° 36' + 100 sin (P 12' + r 30') 
and similarly for other points. 

(c) By middle ordinates. Compute first the length of a 
long chord for tioo stations and the middle ordinate of such a chord. 
For subchords, compute the long chord and middle ordinates for 
an angle twice that subtended by the subchord. These distances 
should be laid off on the ground as indicated in the illustration. 
In Fig. 11, Oa" is half the long chord for two stations and ala 
equals the middle ordi- 
nate for such a long 
chord. Lay off Oa on 
the tangent and measure 
ou t the offset a" a. Meas - 
lire out aa' a-'a) so Fig. 11. 

that a((/ is perpendicular 

to Oa\ and produce Oa' to h. Oa" = Oa' = alh. Thus is h located, 
and (^,7, etc., will be located similarly. In Fig. 12, aa> is half the 
long chord for ttvice the arc and 0 / 2 . is its middle ordinate. 
Compute similarly sy and 3’",^, and lay off on the ground a and , 3 ’. 
Compute, as in the regular case, aa' and : 2 a' ( = A//); h is then laid 
off as before. 
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(d) By ojf sets from the long chord. The geometry involved 
is apparent from an inspection of Fig. 13, in which is shown the 
general case of a curve beginning and ending with a subchord. 
All of the above methods are mathematically perfect in theory, 
t)nt when curves are thus laid out without the aid of a transit itlie 
work is apt to be inaccurate unless unusual care is taken. 

27. Obstacles to Location. 

As in the previous section, the 
problems are usually simple ex- 
amples in geometry and trigo- 
nometry, and the engineer must 
select the solution which will 
give the best result. 

(a) Vertex in aaeessible. 

The tangents are frequently 
fixed by certain conditions, and Pig, 12 , 

yet the intersection of the tan- 
gents is within a building or in some place where it is impossible 
to set up a transit. In the case shown in Fig. 14, the tangents 
are given by the points r/, n and ri. By measuring the angles 
IrrY and ahV and the distance the triangle abV may be solved, 
and tlie distances and hY computed. The external angle at Y is 
the sum of the angles at a and i, and equals the total central angle 

A. Having decided on the 
radius, the tangent distances 
are computed by equation 6, 
and then the differences Bi 
and Aa can be measured off 
and the P.C. and the P.T. are 
thus obtained. As a check 
on the whole work, the curve, run in by the usual methods, should 
end exactly at B, with the forward tangent coinciding in direc- 
tion with Bm. 

(/>) Point of curve ^ or yyohit of tangent^ inaecessihle. By 
making a diagram of the desired line with its obstructions, as in 
Fig. 15, the known and unknown quantities are readily determined, 
also their geometrical relations. For example, in the illustration 
the position of Y (on the ground) is known, as is also the distance 
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AV. Then the computed position of A is known. Assume some 
angle a such that 

R vers a = As = av = l)]j 

where .s* is in an accessible position. 
Then 

== np = R sin a 

and n and p> can be located on the 
ground. Then, setting up a transit at 
and turning from the line up an 
angle of a, the tangent is determined 
and the remainder of the curve can be 
run in as usual. If the P.T. is inac- 
cessible, the curve may be run in to 
some point m, from which, by similar 
calculations and field work, the point x is obtained, from which 
the tangent can be continued. 

(o) Middle part of curve olMr acted. The curve may be 
run as usual to some point qi (Fig. 16) which should preferably, 
although not necessarily, be an even station. At n a chord nuh 
may be run which will clear the obstruction. The angle between 
nm and the tangent is one-half 
the angle measured by the arc 
7im, From equation 7, the 
length of n7n may be computed 
and then measured oflP, thus es- 
tablishing the point m, from 
which the remainder of the 
curve is easily run in. As an 
illustration of the elasticity of 
this general method, it might 
under some conditions be easier 
to run the dotted curve having Fig. 15 . 

the same radius as the required 

curve could then be found by using the same geometrical principles 
used in §26 d, 

28 . Numericai Examples. Ail problems have hitherto been 
so very simple that nothing has been said about the details of solv- 
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ing numerical problems. But as problems become more compli- 
cated, the greater becomes the value of a systematic method of solu- 
tion, which may 1)e readily reviewed, checked and studied for the 
discovery of a possibh^ error. Logarithms should almost invariably 
be used for multiplication and division, for they are great time- 
savers. Even if the student is unaccustomed to them, it pays to 
become familiar with them. Such methods will be used in the 
following solutions and the student is urged to solve all such 
problems similarly. 

1. In a case similar to that sketched in Fig. 14, ah was 
measured as 470.26; the angle Vr/^ was measured as 24° 18', and 
the angle ^l>a 34° 22'. The curve is to be a 3° 80' curve. Its 


radius is therefore 1G37.3. 

A = 24“ 18' + 34“ 

22' = 58° 40'. 

(bmpiite ((h. and //B. 


Logarithms. 

E<|uation 0. 

E (3° 30') 

3.21412 

tan 

La = tan 29° 20' 

9.74969 


T = 920.04 

2.96381 

__ , sin 34 22' 

ah = 476.25 

2.67783 

aM = ah 

sin o8° 40 

log sin 34° 22' 

9.75166 


co-log sin 58° 40' 

0.06836 


ffiV = 314.74 
Tan AV = 920.04 

«A = 605.30 

2.49795 

> sin 24° 18' 



IN = ah . 

sin 68 40 

ah = 476.26 

2.67783 


log sin 24° 18' 

9.61438 


co-log sin 68° 40' 

0.06846 


hY = 229.45 
Tan BV = 920.04 

2.36068 


JB = 690.59 



2. Example as in Fig. 15. D ~ 3° 20'. A == 23° 40'. It 
is estimated that at v, ISO feet back from Y, the line njp will prob- 
ably clear the obstruction at A; m is the difference between 180 
and the computed tangent distance AY ; -r- R = sin a. Then 

nv py ^ R vers a. Locate qi by the offset vn, and make a 
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similar offset at //. If this^ line does not clear the obstruction, 
another value of a (probably greater) should be assumed and new 
values for Kv and vih computed. (Compute the numerical values 
as above. 

29. Modifications of Location. Only a few of tlie very 
many changes which are at times required will here be given. 

They are all solvable by a few principles 
of geometry and trigonometry. The oc- 
casion for many such changes is the ad- 
justment of the inaccuracies of a paper 
location.” 

(1) To in ove the fo'nmrd taiujeAktjxvr- 
allel to itself a distanee the rodhns 
remaining vnelainged. See Fig. 17. 
Every point of the curve is moved par- 
1^* allel to the first tangent a distance AA' = 

BB'.= VV'^00'. 




(2) To move the forward tangent parallel to itself^ the 
point of curvature remaining unchanged. Since the central 
angle (A) is unchanged, the curve and all its parts are simply 
enlarged or reduced according to some ratio, 
as is apparent from Fig. 18. The known ^ 

quantities are the change in the tangent x' 

(or the central angle A and the original 

radius R. / / 'I 


VV' = 


sinAVV' 


Then the new tangent distance A V = AV 
+ y V'. The triangle being similar 

to the triangle AO' B', is isosceles and Bm 
= B'm. Then the new radius 


Pig. 17. 


R + mB 


vers B'?^?7B 


vers A 
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The modifications of this solution, when the tangent is moved 
toward the center, are very simple and are apparent from the figure. 

(,7) To chaiHje the direetioo> of the f on do rd toiojcot at the 
j)Oud (>t taoijeioof. The central angle scaled off from the paper 
location miglit have an error which 
would be best corrected by this means. 

This solution is but one of a large class 

o 

in which the central angle is modified. 

The required change (a) in the central 
angle is one of the given quantities. 

R, A, AV and BY are also known. 

Eig' 19, A' = A - a; B.v = li vers 
Bf*? = IE vers A' 


A; 


R'= R 


vers A 


( 14 ) 



' vers (A - a) 

Also, since Ks = E sin A and A'.v — IE sin A', we have 


A A' — A'.s' - Kr = E' sin A' - E sin A (*5) 


30. Examples. 1. Given a 4° 20' curve with a central angle 
of 18° 28h It is required to move the forward tangent parallel to 
itself 12 feet. How much is the change of the P.C. (the distance 
AA' in Fig. 17)? 



Fig, 19, 


2. Given the same curve as above, it 
is required to move the tangent toioard the 
center 12 feet, but without changing the 
P.C. What will be the changes in the 
tangent distance and the radius ? 

o 

3. Given the same curve as above, it 
is required to diminish the central angle 
by 0° 22', but retaining the same P.T. 
What will be the new radius and the change 


in the P.O.? 


COMPOUND CURVES. 

31. Definition. Compound curves consist of a succession of 
two or more curves of different i*adii which have a common tan- 
gent where they meet. They may be laid out by the same method 
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as simple curves, bnt there are certain geometrical relations exist- 
ing between the parts of a compound curve which greatly facili- 
tate the computations, especially when any iiiodilications are 
required. In the following demonstrations llj and H, will always 
represent the smaller and larger radii respectively, no matter 
which succeeds the other. and will always represent the 
corresponding central angles. Although Ro is always larger than 
R^, A 2 may or may not be larger than A^. T 2 is always adjacent to 
the larger radius R^ and is always larger than T^. 

32. Mutual Relations of the Parts 
of a Compound Curve of Two Branches. 
The curve is illustrated in Fig. 20, in 
which AC and OR are the two curves 
with radii of and R^ respectively. 
Therefore by the above definitions the 
other functions are as indicated in the 
figure. Produce the arc AC until the 
angle CO,, x = A^. Then, by similar 
triangles, the chord C.^ produced must 
intersect B. Also, if xt is drawn parallel 
to CO 2 , it will equal and the angle 
will equal A.,. Then draw A^^ and xh perpendicular to x. 
Then 

Bi* =: xt vers xt^ = (R^ - R^) vers A, 
xs = AOj vers AOj^^ = R^ vers A 
Am = AY sin AYm = T^ sin A 
kjm ~ B/i? -|- X8 

Tj sin A = Rj vers A + (R,, - R^) vers A., (^ 16 ) 

By drawing a few additional lines in the figure, it may similarly 
be proved that 

T^ sin A = R, vers A - (R^ - R/) vers Ai (17) 

By algebraic transformation we may derive from equations 16 and 
17 the following useful relations. The details of the derivation of 
these equations is suggested as a profitable exercise for the student. 
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Tj sin A vers A; - Tj sin A (vers A - vers AJ 
vers Aj vers Aj - (vers A - vers AJ (vers A — vers A J 


(* 9 ) 


33. Modifications of Location. As in § 29, only a few of 
the most common modifications will be here illustrated. 

1, To mom the forward tangent 
farallel to itself^ hut witho'Ut ehanging 
the radii. From Fig, 21 we derive 

rt' == 0/ - Oid = “ F-i) cos A 2 - (Eg 

- E^) cos A2', from which 

Q(j 

cos a; = cos A, - (20) 

Fig. 21 shows the tangent as having been 
moved oatward\ in such a case the P.C.C. 

(which means the point of compound 
curvature ”) is moved hachward along the sharper curve. If it is 
desired to move the tangent toward the center, the required equation 
may be found by transposing A.2 and A./ in equation 20. But in 
this case the sharper ciirve must be extended and the P.C.C. must 
be moved forward. 

In case the larger radius comes first, the figure is apparently 
quite different, although a little study will show that the same 
principles apply. From Fig. 22 we derive 

X = Oj V - 0^,9 = (Eg - Rj) cos A./- (Ey - Ej) 
cos Aj from which we have 

X . V 

cos Aj' — cos Aj + p- — p- ( 31 ) 

Fig. 22 shows the tangent as having been 
moved outimrd\ in such a case the P.C.C. 
is moved forward along the easier curve 
which is extended. As before, if the tan- 
gent is moved inward^ transpose Aj and 
A/ in equation. The P.C.C. will then be 
moved hachioard along: the first curve. 

{2) To change the radius of one of the carves witho'iit 
ehanging either tangent. The requirements will be apparent 
from a ^^paoer” solution. In Fig. 23 assume that the longer 
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radius, which comes first, is to be shortened by an amount equal 
to ^'O^. The new center O' must lie somewhere on the arc whose 
center is and whose radius is Oj.?. It also must lie on a line 
which is parallel to AV and distant from it by li^' which is equal 
to s - P.C.C. With 0/ as center, draw an arc from Oj to , 
With as center, draw an arc from Oj to It may be proved 
that mvb is parallel to AV. Draw the line perpendicular 
to AO,. 

nm — (E, -Rj) vers A,; = (Ii/~Ei) vers A./; m?i = mV. 

vers A./ " ^ vers A, ( 22 ) 

( J -^2 ~ -^ 1 ) 

AA' = O^y?. ~ = [R, - Ej') sin A, - ( E/ - Ej sin AJ ( 23 ) 

34 . Examples, 1 . A 5^ 30' curve with a central angle of 
16^ 22' has a tangent distance of 1800 feet from the P.C. to the 

vertex. At tlie P.C.C. the curve 
compounds into an easier curve. 
The total central angle is 30*^ 18'. 
What is the radius of the easier 
curve, and what is tangent dis- 
tance ? 

A}iswe/‘, The given quantities 
are E^ the radius, Ap A, and 

Tj; the required quantities are E, 
and T,,. By substituting the known 
quantities in equation 18 and then 
the computed valve of E, in equa- 
tion 17, the required quantities are 
found. The student should j)erform this numerical work. 

2 . A 2° 30' curve 450 feet long runs into a 5° 80' curve 260 
feet long. It is required to move the forward tangent hi 6.4 feet, 
hut without changing either radius. Required the change in the 
P.C.C. CommieU'i. The solution evidently recpiires the indicated 
modification of equation 21. It should be noted that a practical 
solution always requires that the resulting value of the cosine shall 
be less than unity, which means that x can never be greater than 
(R, - Rj), and also means that the sum of the cosines of the 
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original angle and its modified angle shall be less than unity. The 
linear change in the P.C.C. may be found by the forilmla 

Linear change = (angular change in degrees) 

X (radius of curve) X 

3. Assume the same curve as in example 2, but that it is 
required to change the 2° 30' curve to a 2° curve without changing 
the tangents. Comment, Fig. 23 may be made to apply by 
transposing the new and old larger radii, and their corresponding 
central angles. Note that when such changes are made in equa- 
tion 22, the equation is unchanged. The effect on equation 23 is 
merely to change the algebraic sign, which means that the P.C.C. 
is moved laclMcipd instead of forward. 

4. Draw a figure corresponding to Fig. 23 but showing a 
change in the smaller radius R^. 

TRANSITION CURVES. 

35. Transition Curve Systems. Oeneral Use. When a train, 
or any other mass, is in motion it requires a definite force to make 
it move in a curved path. If the two rails of a railroad curve are 
level transversely, this centripetal force can only be furnished by 
the pressure of the wheel flanges against the outer rail. To avoid 
such a dangerous pressure, which would make high speed imprac- 
ticable, the outer rail is made higher than the other. But it is 
manifestly impracticable to suddenly raise the outer rail at the 
beginning of a curve and lower it as suddenly at the end of the 
curve. There must be a run-off” of considerable length. If 
this run-off were placed exclusively on the tangent, there would 
be an objectionable jar because the cars were tipped on a straight 
track where there is no compensating centrifugal force. If the 
run-off were entirely on the curve there wmuld be a jar, because 
the centripetal force would not become fully developed at the be- 
ginning of the curve; and, therefore, a transition curve is used at 
the besinnino: and end of the curve. The transition curve is one 
whose rate of curvature gradually increases from nothing to the rate 
of the central part of the curve. If the super-elevation of the outer 
rail is begun at the beginning of the transition curve and is grad- 
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ually increased as the curvature increases so that the proper suj)er- 
elevation is attained at the end of the transition curve where the 
regular curve commences, then the theoretical requirements are 
satisfied. But there is another important reason for transition 
curves. On a curve the bogie trucks of a car make an angle with 
the axis of the car. If there were an instantaneous change from 
a straight track to the full degree of curvature the change of posi- 
tion of the truck would need to he accomplished in the time 
required for its train to run the distance between the truck centers 
of a car. For a high-speed train this distance W'ould be covered 
in less than a second. On a transition curve this change of 
position is accomplished gradually and without jar. The amount 
of the required super-elevation will be discussed in the following 
sections. 

Varieties of Curves. A theoretically exact transition curve is 
very complicated and its mathematical solution very difficult. 
Many systems of curves have been proposed, all of which are objec- 
tionable for some one of the following reasons, as stated in a report 
by a Committee of the American Railway Engineering Association. 
^‘(1) If simple approximate formulas were used they were not 
sufficiently accurate. (2) Accurate formulas were too complex. 
(3) The curve could not be expressed by formulas. (4) Formulas 
were of the endless series class. (5) Complex field methods were 
required to make the field work agree with formulas with spirals of 
large central angles.’’ The Committee then developed a method 
which gives results whose accuracy is beyond that of the most care- 
ful field work and yet which is sufficiently simple for practical use. 
The mathematical development is too elaborate to be detailed here 
but the working formulas, together wdth a condensation of the 
Tables will be given, together with an explanation of their practical 
use and application, with examples. 

The general form of these curves, whatever their precise mathe- 
matical character, is shown in Fig. 24. AVB are two tangents, 
joined by the simple circular curve ACB, having the center O. 
Assume that the entire curve is moved in the direction CO a distance 
00'-CC'=BB'=AA'. At some point TS on the tangent, the 
spiral begins and joins the circular curve tangentially at SC. The 
other spiral runs from CS to ST. The significance of these symbols 
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may be readily remembered from the letters; T, and C signify 
tangent, spiral, and circular curve; TS is the point of change from 
tangent to spiral, SC the point of dhange from spiral to curve, etc. 
At the other end of the circular curve, the letters are in the reverse 
order, the station numbers increasing from A to B. The meaning 
of each of the various symbols used is plainly indicated on the 
diagram. Fig. 24. 

The length of a spiral can only be computed on the basis of 
certain assumptions as to the desired rate of tipping the car, so as 
to avoid discomfort to passengers, and of course this depends on the 
expected velocity. There is 
also a limitation since the 
sum of the two spiral angles 
cannot exceed the total cen- 
tral angle of the curve. The 
minimim lengths recom- 
mended are as follows: 

On curves which limit the 
speed : 

6° and over, 240 feet 
less than 6®, 5 X speed in 
m.p.h. for elevation of 8 
inches 


On curves which do not limit 
the speed : 

30 times elevation in inches, OR 
§ X ultimate speed in m.p.h. X elevation in inches 

For example. (1) 5° curve which limits speed; speed limit 48 
m.p.h. by interpolation in table, §41; 48X5J=256 feet minimum 
length. (2) 3® curve; maximum operating speed 60 m.p.h.; super- 
elevation .62 feet = 7.44 inches; 30X7.44= 223.2 feet; OR, |X60 
X 7.44 = 297.6 feet. Of course the higher value should be used, or 
say 300 feet as the minimum length. While it is generally true 
that the longer transition curves give easier riding, the spiral must 
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not reach the center point of the curve. Since it is approximately 
true that the spiral extends for equal distances on each side of the 
original point of curve, it is nearly true that two spirals, ca(*h having 
the same length as the original curve, would meet at the center. 
The length of a spiral should in general be far less than the length 
of the original curve. 

36. Symbols. Besides the symbols whose significance is clearly 
indicated in Fig. 24, the following are defined: 

a — ^The angle between the tangent at the TS and the chord 
from the TS to any point on the spiral. 

A — The angle between the tangent at the TS and the chord 
from the TS to the SC. 

b — ^The angle at any point on the spiral between the tangent 
at that point and the chord from the TS. 

B — The angle at the SC between the chord from the TS and 
the tangent at the SC. 

D — ^The degree of the central circular curve. 

A — ^The central angle of the original circular curve, or the 
angle between the tangents. 

<t > — ^The central angle of the whole spiral. 

4>i — ^The central angle of the spiral from the TS to the first 
spiral point. 

— ^The increase in the degree of the curve per station on the 
spiral. 

L — ^The length of the spiral expressed in feet from the TS to 
the SC. 

s — ^The length of the spiral in stations from the TS to any given 
point. 

S — ^The length of the spiral expressed in stations from the TS to 
the SC. 

37. Deflections. The field formulas for deflections are based 
on the following two equations 


a — 1 Oks^ minutes = — 
o 


a = lOkS^ minutes = —tp 
o 


The first deflection ai— minutes. But k is the increase in 
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degree of curve per station and since the degree of curve increases as 
the length S being expressed in vStations. For point 1, 

since S = l(Is*, ni = l() (a = which may be expressed as the 

degree of curve times the length of the chord in stations. For 
example, if the spiral is 400 feet long (L=400 and S = 4) and runs 
on to a 5° curve (D = 5), one chord is 40 feet long or ^ = .4 stations. 
Then ai = 5X0.4 = 2 minutes of arc for the deflection for the first 
chord point. And since the deflections are as the square of the 
number of stations, the deflections from TS to succeeding stations 
will be 4, 9, 16, 25, 36, 49, 64, 81, and 100 times 2 minutes, as shown 
in the second vertical column of Part A of Table IV. The last 
deflection A = 100X2' = 200' = 3^ 20' = H10°) = which is the 
total central angle of the spiral. This result also checks the general 
equation 

kb JDL 

2 2 ^20000 200 

Since 




DS 5X4 




= 10 ° 


The deflections from any point of the spiral to any other point, 
either forward or backward, may be found by multiplying the value 
of Ui (in this case 2') by the coeflScients in the proper vertical column 

U V 

of that table. The values of the ratios — and — for even degrees 
C X Y 

and for A, — , and — ft^r half degrees are given in Parts B and 

ij E 1-v 

C, Table IV. 

38. Insertion of a Spiral between a Tangent and a Circular 
Curve. In Fig. 25 it has been necessary to make the distance 
MM' about 100 times its real proportional value in order to make 
the illustration distinct. The curve AMB is a simple circular 
curve joining the two tangents, such as would be used without 
spirals. If a suitable spiral is started at a suitable point Q, and 
run to some point Z, such that the total central angle of the spiral, 
equals the angle ZO'N of the curve, and then the circular curve 
having a common tangent with the spiral at Z, is run to Z', from 
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which a similar spiral is run to the 
tangent at Q', such a combination of 
curves will give the desired result. It 
is now necessary to compute the di- 
mensions required to accomplish this 
result. The introduction of the spiral 
has the effect of throwing the curve 
away from the vertex by the amount 
MM', which we will call yri; it also re- 
duces the central angle of the circular 
curve by 24>. ZK is the y ordinate 
of the chosen spiral and QK the .r 
ordinate. 

A'N = y— R vers <^. 
Therefore, 


...MM'-AA'-BE-— (24) 

COS I A cos I A 


1 


1 


NA=AA' sin — A = (2/—R vers <t)) tan —A 
VQ = QK - KN +NA+ AV 

= .t~R sin cj)+{y—Il vers <^) tan —A+K tan-^A 


= R sin (^+2/ tan -^A+R cos <l> tan -~A (25) 

As a numerical solution of any problem will usually involve the 
determination of the value of A'N, equation 25 may be reduced 
from four terms to three as follows : Transform the equation above 
equation 25 to read 

VQ = .t+R (tan “^A — sin ^)+A'N tan -^A (26) 

VM' =VM+MM' =R exsec (27) 

2 cos I A cos I A 

AQ=VQ— AV=.t— R sin (j>+ (y—R vers cj>) tan -^A (28) 

39. Example. It is required to join two tangents which 
make an angle of 28° 16' by a 6° curve terminated by suitable spirals. 
Assume a 10-chord spiral 240 feet long. Then 


^DL^6 X 240^ 
200 200 
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From Part C, Table IV, when ^ =7.2° 

^ = .99851 7 — 1-(•998517 - .998298) = .998430 
L - 5 


X = .998430 X 240 = 239.623 


J = .040681 +4- (.043581 - .040681) = .041841 
L 5 

¥ = .041841X240 = 10.042 
4a = 14°8' 


(Equation 24) 


(Equation 27) 


Y 10.042 
7.533 
A'N 2.509 


vers 7‘ 


R 

12 ' 


cos 


2 


m=MM'=AA'=2.587 


R 


Logarithms 

2.98017 

7.89682 

0.87699 

0.39950 

9.98665 

0.41285 

2.98017 


1 

exsec 8.49436 

VM=29.82] 1.47453 

m= 2.587 
VM'=32.408 


(Equation 26) 


nat. tan. —A =0.25180 


a: = 239. 623 


nat. sin ^=0.12533 
0.12647 


120.825 

(see above) 


0.632 
VQ = 361.080 


9.10198 
R 2.98017 
2.08215 
A'N 0.39950 

tan -^A 9.40106 

AN 9.80056 
R 2.98017 


(Equation 28) 

240.564 

AQ=120.516 


tan4A 9.40106 

M —————— 

AV 2.38123 
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40. Insertion of Spirals in Old Track. An engineer fre- 
quently Las occasion to insert spirals in track wliicli was not so 
laid out. The simplest method from a matliemaiical standpoint 
is that given in the two previous sections. But this would involve 
moving the whole track for the entire length of the curve, and 
also, since it is apparent from Fig. 25 that 
the new line QZZ'Q' is shorter than the old 
/ QAMBQ'jthe method will involve rail 

/ / cutting and the boring of holes for track 

/ / \ bolts. The following method makes a 

/ / \ slight sharpening of curvature of the mid- 

! /y circular section, which at the center is 

M slightly ouUhle of the old track, and so 
^ ^ crosses the old line that the lateral devi- 

..Gl ation from the old line is always very 
Fig. 26. small and the length of the new track 

need not differ apjjreciably from tliat of 


Fig. 26. 


the old. The method of solution is indicated in Fim 20. 

o 

O'N —IV cos (j) -V y (This shows more clearly in Fig. 25.) 
0'V=0'Nsec4A 

=11' cos cj> sec -^A +y sec -^A 
m = MM'=MV-M'V 

= 11 exsec —A -11' cos 4> sec -// sec ~ A +11' (29) 

AQ = QK - KN + N V - VA 

= a’— R' sin 0 + (11' cos 0 + //) tan -^A — 11 tan -^A 
= .x— 11' sin (j) + 11' cos 0 tan -Ia- (11-;/) tan -^A (30) 


The length of the old line from Q to Q' = 2AQ+100“. 

The length of the new line from Q to Q' =2L+100 — 
in which L is the length of each spiral. 
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41. Example. Assume that a track has been laid with a 6° 
curve for o9° 50': It is desired to insert suitable spirals without 
altering the leiigtli oC the old track. Solution. Unfortunately 
there is no method of solving this prol)lem so as to obtain directly 
the revised value for the radius: The new radius will always be 
about 5 per cent shorter than the old. The larger the central angle, 
the less will be the difference. The only method is therefore to 
assume a value for R', solve equation 30, and then compare the 
lengths of the new and old lines. If the difference is so small that 
it may be neglected, the problem is solved. If not, a slight modi- 
fication of the new radius, such as experience in these computations 
will suggest, will usually give on a second trial a value which is 
sufficiently close. As a first trial for the above numerical case, we 
will assume a Cf 20' curve for the new curve, and a 240 ft. spiral 
whose <?5) = 7° 36'. .r = 239.580 and ?/ = 10.60. 

Logarithms. 


a; = 239.580 


119.709 


325.069 


342.. 310 
564.649 462.019 

462.019 
AQ = 102.630 

The length of the old curve from Q to Q' is 


100 ^ = 100 

1 ) 6 


2AQ= 2X102.630 = 


R'(6°20') 2.9567_1 
sin 7“ ,36' 9.12141 
2.07812 

R' 2.9,5671 
cos 7° ,36' 9.99617 

tan ^ 9 . 55909 

2.51197 

R =955.37 , 

2/ = 10.60 __ 
944.77 2.97532 

tan 4-^ 9.5,5909 
“ 2.53442 


663.889 

205.260 

869.149 
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The length of the new curve from Q to Q' is 


100 


A-20 

D' 


,„..39.8333°-15.2° 

6.333° 


388.947 


2L= 2-X 240 = 480,000 

868.947 868.947 
Difference in length = 0 . 202 

When it is considered that in that length of 869 feet there will 
be about 27 rail joints and that a stretching at each joint of about 
.0075 foot will make up for this difference of length, it might not 
be necessary to cut the rails. 

To illustrate the method of adjustment if a more accurate 
value for R' were required; note that in the above case the new 
curve is too short. If R' is diminished (say from D'=6° 20' to D 
=6° 24'), one term of equation 30 will be increased and one of them 
diminished, but the net change in the value of AQ is 3.403, which 
will decrease the length of the old curve by 6 . 806. But such a change 
in D' will decrease the length of the new line by 6 . 552. 

The revised length of the old line is, therefore, 862.343 and 

the revised length of the new line is 862 . 395 

The revised difference is 0 . 052 

The new line is now longer than the old, but the difference is insig- 
nificant (about one fortieth of an inch per joint). interpolation 
D'=6° 23' is the better value to use. 

There is another method of introducing a spiral into old 
track without even changing the central part of the curve. The 
spiral runs into a curve which is sharper than the original curve 
which- then compounds into the old curve. The solution of this 
method consists in so choosing and locating the spiral and the 
sharper curve that it will compound into the original curve. The 
details of this method will not be here given because, although it 
involves less track work at the start, it is a more complicated 
alignment to maintain and the method is inferior to the one pre- 
viously giver,. 
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On the basis of D' = 6° 20' 

(Equation 29) 


R (6°) 

Logarithms. 

2.98017 

60.776 


1 . 

exsec —A 
A 

8.80356 

1.78373 

R' = 905.13 




965.906 


R' 

2.95671 



cos (j> 

9.99617 



1 ^ 
sec —A 

0.02678 


954.255 


2.97966 



log X = 

1.02530 



1 . 
sec —A 

0.02678 


11.274 


1.05209 


965.529 965.529 

m= 0.377 foot 

Note that the maximum lateral change in the track is less than five 
inches. 

On many railroads where there has been no pretense to using 
spirals the track foremen have produced nearly the same result in 
a rough uncertain way by throwing in the curve somewhat near 
the point of curve. This necessarily sharpens the curve further 
on, and thus substantially the same result is obtained as is 
described above but without any calculations or any theoretical 
accuracy. It is only by such means that a tolerable riding track 
can be produced when transition curves are not used. 

42. Use of Transition Curves with Compound Curves. It 
is shown in the last few sections that the lateral deviation involved 
by the use of spirals is very small. Since compound curves are 
usually employed only when the location is difficult, it is best to 
make the calculations as if no spirals were to be used, except that 
approximate allowances may be made for such lateral changes as 
will be required. Then the changes can be computed as follows. 
Theoretically there should be a transition curve between the two 
branches of a compound curve, but when a train is already on a 
curve and the wheels are pressing against the outer rail, it will 
cause but little jar to merely increase the curvature. The intro- 
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diTctioii of such spirals will not l>o lioro ^-iven. Transition curves 
need not be used in running on to curves which ai’o easier than 
and even 4L Therefore if one l)ranch of a. coni])onnd curve is 
of easy curvature, as is frequently the case, it will not 1)e neces- 
sary to use a spiral at that end of 



Fig. 27. 


tlie curvta Therefore two cases 
will he d(^velo[)tHl — using sj)irals at 
one end only, and at both ends. 

{(/) (ft one oml oh! !/. 

Tlie method of may ht^ adopted 

by substituting A, for A in e{pui- 

tions 24 to 28. This would move 
the P.GK'. from Af to AFb Rut 
since tlie two curves loiisl be made 
to coincide, the sharpm* curvt^ will 
bi^ moved parallel to the tangent 
RV a distance of ALAI, while the 


unchanged circular curve will be moved parallel to the tangent 
AY a distance AIAI^. Galling AEAT = we have, Fig. 27, 


Tvr/T\r Al/ AlAI sill (bO’- A,' 

AI/AT = AIAl; -r-^fWrivT = ^ 

^ ^ ^ sin AIj Ai^AI ^ sin A 


cos Ao 
sin A 


It should be noted that the new P.G. is at A' and tliat A A' = 
MAP, while the P.T. is changed from R to Q/, whicli ecpials RQj- 
QQl BQi is found from equation 28 and Q/Qi = AIdAl 4 is 
found from equation 32. 

(Jj) Spiral (ft both ewls\ Applying the method of ^38 to 
each branch of the curve in turn by successively substituting Aj 

and A. for-™ A, we will obtain values for and w, which will in 

general differ considerably. But as liefore we may move each 
revised curve as shown in Fig. 28 and as computed in equations 
34 and 35. Calling AIM/ =: '///^ and MAI/ = and noting 
chat the angle at AI/ (see the detail) == 9R" ~ Aj, the angle at M/ 
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90'’ - A., and the angle at Mg = A, we have the following: 


M/M, = M/M/ 


.sin (90° -A,) 


= ("h - «\>) ;• 


COS A. 


m;*. = (35) 


As ill the previous case, the position of the new point of the spiral 
is found in each case from one of the above quantities and the 
change computed from equation 28. Note that in one case the 
point of spiral is moved 
nearer to, and in the other 
case further away from, v 
tlie vertex. 

43* Example. Given 
a 7^^ 20' curve for 29° 40' 
followed by a 4° 10' curve 
for 25° 20', Eequired to 
introduce suitable spirals. 

Using equation 24 suc- 
(‘essively with the two 
sets of figures we obtain 
//?!== 5.506 and 7710= 1.930. 

Then = 3.576. 

Substituting this value in 
equations 34 and 35 we 
obtain Mi Ms ==3.946 and 
M 2 'M 3 = 3.793. Using Fig. 28. 

equation 28, calling -^A = 

25° 20', we compute AQ 2 = 120.769. But we must add to this an 
amount equal to M 2 'M 3 - 3.793, which makes AQ 2 ' = 124.562. Simi- 
larly, calling -—A = 29° 40' in equation 28, we may compute BQi = 
A 

152.444. But from this must be subtracted Mi'M 3 = 3.946, which 
makes BQi' = 148,498. The actual lateral change from the original 
point M is equal to MM 2 '+M 2 'M 3 sin A 2 = 1.930-1-1.623 = 3.553. 
The student should verify in detail all these calculations. 
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44. Field Work. When spirals form part of tlie original 
location, it is a useless refinement to locate all the chord points 
before earth work has been done. It is then sufficient to locate the 
beginning and end of each spiral with perhaps one intermediate 
point in case the spiral is very long. During the resurvey which 
immediately precedes track work, when the roadbed is graded and 
flat, the intermediate points are readily inserted. Referring to 
Fig. 25, the point Q (or TS) would first be located at a distance VQ 
(see equation 25) from the point V. Assume, as in Fig. 25, a simjde 
curve, 6°, with A = 32°, and at each end a spiral 240 feet long. Dur- 
ing the first location of the road it would be sufficient to locate the: 
end of the spiral at point Z or SC. The deflection from the tangemt 


when the instrument is at TS and is “sighting at” SC is 


1 



/DL\ ^ 1 pX240\ 
V200/ 3 V 200 ) 


= 2° .4=2°24'. The ordinate X (QK in Fig. 25) 


is 239.623 and the distance out from the tangent KZ=y = 10.042. 
The total central angle to this point (<^) = 7° 24'. The central 
angle left between Z and Z' = 32° — (2X7° 24') = 17° 12'. Set up 
the instrument at Z. The deflection from the tangent at the point 
occupied when the instrument is at Z (which is here SC) and is 
sighting at Q or TS is B= |<^>=4° 48'. Setting off that deflection 
on the transit so that when the instrument is turned around to the 
tangent it shall read 0°, the remaining central angle of 17° 12' can 
be laid off in the usual manner. Again setting up the instrument 
at Z' (which is point CS of that spiral) the point Q' or ST is located 
with the same deflection (4° 48') as the back sight from Z to Q. 
The distance from Z' to the tangent VQ' is likewise the same as 
ZK = 10.042. 

When the intermediate points are to be located, the transit is 
set up at Q and the points are located by chord lengths of 24 feet 
and with deflections to the various points as given by multiplying 
ai (which =6 X. 24 = 1.44 minutes of arc) by the factors in the 
column under TS. When the circular curve ZZ' has been located 
and the transit set up at Z' and oriented so that it will read 0° when 
sighting along the tangent to the curve at Z', then (using the deflec- 
tion factors in the column under SC) the deflection to the point 
9, 24 feet away, is 29X 1.44' =41.76'; to the next point 8 it is 56X 
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1.44' ==80.64' = 1° 20.64'; the points 7, 6, etc. are found similarly; 
to the point of tangency Q it is 200X1.44' = 288' =4° 48', as given 
before. Then the transit should be set up at Q' and back-sighted 
on Z' with a reading of 2° 24'. If the vertex of the curve V had 
already been previously located and the field work is accurate, the 
sighting on V should be 0°. Also the reading on any other point of 
the spiral may be computed from the column of coefficients under TS. 

It sometimes becomes necessary to set up the transit at some 
intermediate point of the spiral, as the point 3. With the instru- 
ment set up at 3, use the coefficients under the column 3 in the 
table, orienting the transit by a sighting at any known point with 
the transit set at the given deflection for that point. Then, when 
the telescope is turned to 0°, the transit will be sighting along the 
tangent to the curve at the point 3 and the deflection to any other 
point, forward or backward, will be as given in that column by the 
coefficient times ai. 

It may be noted that the deflections are given to fractions of a 
minute of arc, which is of course very much closer than an ordinary 
transit can be used. But the location of spirals demands the closest 
work attainable with the ordinary field transit; and even though 
the transit is only graduated to single minutes, a fraction of a minute 
can be estimated when setting the vernier of a good transit and 
therefore the precise angles are given so that the closest attainable 
value of the true angle may be set off. 

VERTICAL CURVES. 

45. Reasons tor Use. Although the change of direction of 
motion due to a change of grade is never as great as that of an 
ordinary horizontal curve, yet it is as necessary in one case as in 
the other to join the two grade lines by a vertical curve.” As 
in the case of horizontal curves, there is nothing which absolutely 
determines the rate of curvature. When the grades intersect over 
a summit a comparatively short curve is permissible, but when 
passing through a sag the upward bend of the track acts as a 
literal obstruction and therefore a much longer curve is necessary. 
Some roads adopt some uniform distance, such as 200 feet each 
side of the vertex, as the length of all such curves, regardless of 
the change in the rate of grade. A more logical method is to 
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make tlie length a function of the change of grade. A very com- 
mon rule is to make the length 100 feet for each tentli of one pet 
cent of change of grade. For exainjde, a oiu^ per cent grade 
descending into a hollow is followed ])y a 1.2 pm* cent grade clinil)- 
ing out of it; what should be the length of the vertical curve at 
the sag? The cliamje^ of grade is the numerical sum of the grades 
or 2.2 per cent; therefore, by the above rule the length sliould be 
2,200 feet. Such a length is excessive, Imt such a cliange of grade 
is also somewhat unusual and hardly to be found where the spec^l 
was high. For lower speed such a long vertical curve is not 
essential. 

46 . Geometrical Form of the Curve, The method of lay- 
ing out such a curve is illustrated in Fig. 29, in which the grades 
are exaggerated enormously. The curve begins and eiids at equal 

distances on each side 



/o It may be proved 
mathematically that a parabola may be passed througli h and tan- 
gent to AB and BO at A and 0, and also that at point, as at //, 
the distance to the tangent (,sv/)is proportional to tlie of the 

distance from A. Expressing this statement algebraically, we have 


mv 


(kt)- 


( 36 ) 


But since, in any given case eli is a constant and (KcJ is a con- 
stant, we may say for any one curve that tlie correction from tlie 
straight grade line to the curve equals a constant times the square 
of the distance from one end of the cuiwe. 

47. Numerical Example. Assume that the intersection of 
the grades B comes at Sta. 15 -f- 40; that the grade AB is - 0.0 
per cent .and the grade of BO is + 0.8 per cent. Than if we 
adopt the rule of 100 feet for each tenth per cent of change, tlie 
curve must be 1,400 feet long, must begin at Sta. 8 + 40 and 
extend to Sta. 22 + 40. Assume that the elevation of B is 
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152.50; then the elevation of A is 152.50 + (7 X 0.6) = 156.7c 
Similarly the elevation of C is computed as 158.1. Then the ele- 
vation of e is the mean of these two, or 157.4. Be is therefore 
= 4.9 and eh == 2.46. Then eh ~ (A^)^ = 2.45 490000 = 

.000005, the constant which is to be multiplied by the square of 
the distance from A to obtain the correction from the straight 
grade up to the curve. The elevations of the several stations is 
most readily calculated in a tabular form such as is given below. 

A. Station 

8 + 40,elev. = 162.50 + .(7 X 0.6) = 156.70 

9 = 156.70 - (0.6 X 0.6) + .000006 X 60^ = 156.36 

10 = 156.70 - (1.6 X 0.6) + .000005 X 160' = 166.87 

11 = 156.70 - (2.6 X 0.6) + .000006 X 260' = 165.48 

12 = 156.70 - (3.6 X 0.6) + .000005 X 360' = 155.19 

13 = 156.70 - (4.6 X 0.6) + .000006 X 460' = 155.00 

14 = 166.70- (6.6 X 0.6) + .000005 X 660' = 154.91 

15 = 156.70 - (6.6 X 0.6) + .000006 X 660' = 154 92 

B. Station 

15+40, elev. = 152.60 + 2.46 = 154.95 

10 = 158.10 - (6.4 X 0.8) + .000005 X 640' = 155.03 

17 = 158.10 - (5.4 X 0.8) + .000005 X 540' = 155.24 

IS = 158.10- (4.4 X 0.8) + .000005 X 440' = 166.55 

19 = 158.10 -(3.4 X 0.8) + .000005 X 340' = 155.96 

20 = 158.10 - (2.4 X 0.8) + .000005 X 240' = 166 47 

21 = 158.10 - (1.4 X 0.8) + .000005 X 140' = 157.08 

22 = 158.10 - (0.4 X 0.8) + .000005 X 40' = 157.89 

C. Station 

22+ 40, elev. ^ 152.50 + (7 X 0.8) , = 168.10 

In special cases it may be more convenient to note that at 
one-quarter of the distance from A to B the correction is of 
eh^ at one-half the distance it is ^ of eh and at three-fourths of 
the distance it is of elf. 

CONSTRUCTION— EARTHWORK, 

48 . Slopes and Cross-sections. The construction of a road- 
bed of sufficient width which is level or nearly so, implies in gen- 
eral cuts and fills of various depths. An essential feature of the 
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work is that the slopes shall be such that the banks shall not 
way and disintegrate, filling up the the cuts and narrowing the 
tops of the fills. The rate of slope is always indicated by a ratio 
of which the first number indicates the horizontal distance and the 

second the vertical. Frequently 
the second number is made uni- 
formly ons and then the first may 
be a fraction or a compound num- 
])er. The following slope ratios 
will be so indicated. The rate of 
slope is variable, depending on the 
kind of soil. When a rock cut is 
very hard and firm, a vertical slope 
ao. be used, although on account 

of seams in the rock which make 
slipping possible after the rock has begun to disintegrate, the rock 
is generally taken out until the slope will average more nearly one- 
fourth horizontal to one vertical. As the character of tlie material 
changes from rock to earth, the slope ratio for cut must be fattened 
until for good, firm, loamy soil a slope of 1 : 1 is proper. When first 
excavated earth will stand at a much steeper slope than this, but the 



Fig. 31. 


first hard rainstorm will start the disintegration which will proceed 
until the slope becomes about 1:1. And as it is gener^y cheaper 
to make the required excavation during the original construction, 
the proper slopes should be made then. Some kinds of earthy 
soil, such as quicksand, require even flatter slopes. Cases have 
been known where a cut has not ceased to slip until it had assumed 
a slope of about 4: 1. The proper slope for a fill composed of loose 
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rock, as it is blasted from an excavation, is about 1: 1, but when 
the side hill is so steep that the slope would be very long, a much 
steeper slope may be tolerated if some care is taken to form the 
stones of the fill into a rough dry wall. A fill of earth usually 
requires a slope of 1.5 : 1. If the material of which the fill is 
made is exceptionally soft, 
such as would require a 
very fiat slope in cut, then 
a correspondingly flatter 
slope should be made with 
the fills, but in such a 
case it is quite possible 

that it would be preferable to ‘'waste” such treacherous soil and 
make the fill of more suitable soil, even if it had to be “borrowed.” 
The following illustrations will show some typical cross-sections 
in various kinds of soil. 

49, Width of Roadbed. A mistaken effort at economy 
will often be the excuse for cutting down the width of roadbed to 
such an amount that there is no room for adequate ditches in cuts, 
and the deterioration of the track due to lack of drainage is a very 
serious quantity. Even fills are sometimes made so narrow that 
the inevitable washing due to occasional heavy rains will endanger 
the stability of the track. A study of the standard roadbed cross- 

sections adopted by the 
principal railroads of the 
country shows that the 
average width for an 
earthwork cut for single 

_ „ track is about 25 feet. 

Fig. 33. mi . . 1 1 1 p 

This includes about tour 

or five feet on each side for a ditch. For double track this width 

is increased by about 13 feet, the usual width between track centers 

for two tracks. The average width for the top of a single track 

fill is a little over 17 feet. Sixteen feet is about the minimum 

for good construction. 

50. Constructive Details— Ditches. A well-known railroad 
engineer used to say that ditches were more important than ballast. 
A lack of good ditching wUl ruin a roadbed in spite af the best 
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ballast, while a comparatively small expenditure in ditching will 
largely compensate on a cheap road for the lack of good ballast 
The bottom of the ditch should be from one to two feet below tlu^ 
bottom of the ties. The slope of the sides should not be steeper 
than 1:1 unless in solid rock. The bottom should 1)6 one to two 



feet wide. Sometimes they are made V-shaped, but that shape is 
hydraulically bad and the bottom quickly fills up. 

The upper surface of the earthwork, commonly called sub-grade, 
is usually made a level plane, but it is preferable to make two 
sloping planes having a crown at the center of about six inches. 
Rolling the sub-grade wuth a road roller before placing the ballast 
has been specified by the N. Y. Central E.R. When this is done, 
the water that runs through the ballast will more readily run off 
to the side ditches instead of soaking into the sub-soil. If the 
vegetable mould, which is usually found on the surface and which 
is the first of the excavation 
for cuts, is laid on one side 
instead of being placed at 
the bottom of the nearest fill 
and is afterward spread on 
the faces of the slopes of the 
cuts and fills, a growth of 
vegetation will quickly start 
up which will save the slopes from the effects of rain washing and 
will quickly rej/ay the slight additional expense. Even an imme- 
diate sodding of the slopes during construction, although it will 
add considerably to the original cost, will usually save much more 
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than its cost ])y a reduction of maintenance charges during the 
lirst few years. 


EARTHWORK—SURVEYS. 

51. Nature of the Problem. The mass of earthwork which 
is removed has an exceedingly irregular form. The surveys have 
the double object of staking out the limits of the earth to be 
removed and placed elsewhere and also of computing the volume 
of that earthwork. The computation of any volume means the 
computation of some geometrical form or combination of forms 
which are assumed to represent with sufficient accuracy the actual 
volume under consideration. If an approximate result is suffi- 
ciently close, some simple geometrical form, easily measured and 
easily computed, will be selected as representing the volume. But 
as greater accuracy is required, the more complicated must be the 
form. Some of the faces of the volume are simple and determin- 
ate. Sections are usually taken 100 feet apart and perhaps closer 
if the ground is very irregular. Such sections are plane surfaces. 
The side slopes are also plane surfaces. But the side representing 
the surface of the earth is actually rough and irregular; usually 
it is too irregular to be considered a plane even approximately. 
The surface line of each end section is considered as a broken line 
of one or more parts, and it is generally assumed that plane or 
warped surfaces connecting corresponding lines in the end sec- 
tions will lie sufficiently close to the actual surface so that the 
error involved will be within the desired limits. It may thus be 
seen that the accuracy of the computation depends not only on the 
accuracy of the mere numerical work but even more on the judg- 
ment used by the surveyor in so selecting the places for the cross- 
sections and the points of any cross-section that the geometrical 
form assumed to represent the volume shall agree with the actual 
volume of earth as closely as desired. The survey therefore con- 
sists first in determining at each section the points where the side 
slopes intersect the surface and then the elevation and distance 
from the center of points so chosen that straight lines joining 
these points will lie very nearly in the surface of the ground. 

52. Position of Slope Stakes. The slope stakes are set 
where the side slopes intersect the surface. As seen by the fig- 
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lire, these intersections depend on the elevation of the roadbed, 
which in turn depends on the depth of cut or hll. In Fig. 86 it 
may readily be seen that 

'^1 = 9 + yi) 

I (37) 

yr) 



in which 6* is the slope ratio of the side sloj)es 5 horizontal to verti- 
cal. See §48. 

Similarly it is seen in Fig. 87 that 

1 . 

‘/'i == 9 -1 d' ~ //i) 

I (38) 



But in each of these equations, both io and // are unknown quanti- 
ties, and it is impracticable to depend on a strictly mathematical 
solution. The simplest method is to find by trial the location of 
points which will satisfy the equations. An experienced man will 
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soraetinies determine such a point in a single trial and generally 
the second trial will be sufficient. As a first approximation, we 

may note that a is at such a position that its x is + sd. 


The added distance out to m equals the added drop times s. As- 
sume that in Fig. 36, cl = 7.7, 5 = 20 and 8 = 1.5 : 1, The dis- 
tance <tG =: 10 + (1-5 X 7.7) =: 21.65. But experience will 
suggest that the required point m is alxjut 8 feet lower down and 
therefore al)Out (1.5 X 8) or 12 feet further out. As a first trial 
with the rod, the rod is placed at 34 feet out (21.65 + about 
12), where a rod reading of 5’' (= 10.6) is found. Subtracting 
1) (— 3.5) we have 7.1, the ‘‘v/” of that point. Substituting this 
value of y in the first part of equation 37, we compute Xi to be 
32.2. This is the point n in Fig. 36, at a distance x'' (which is 
less than xJ) from the center. This shows that even 32.2 is too 
far out. Another trial is made at 30.2 feet, where the rod reading 
is found to be 9.3, which means that the y is 9.3 - 3.5 = 5.8, 
which substituted in the equation gives x = 30.26. This checks so 
closely with 30.2, that it may be considered satisfactory. On 
rough ground it is an utterly useless refinement to attempt to do 
work closer than the nearest tenth of a foot, for the almost un- 
avoidable inaccuracies will often have a greater effect than a change 
of even a tenth in such work. The above explanation is given 
in detail so as to show the method. Some such method is neces- 
sary for the inexperienced man, but even a short experience will 
enable a man to estimate the correction to his first trial very 
quickly and surely so that the second trial will be satisfactory, and 
without a detailed solution as above of all the work. 

In Figs. 36 and 37, the ground has been shown as having a 
practically uniform slope. The determination of the slope stake 
is not affected essentially by the nature of the ground between the 
center and the slope stakes. In Fig. 42 is shown a more compli- 
cated cross-section in which the elevation of each intermediate 
point above the roadbed and its distance from the center must be 
measured. These are determined by setting up the level so that 
it is higher than any point in the cross-section and noting its 
height above the stake at the center. This rod reading added to 
the given center cut d gives the height of the instrument above 
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the roadbed. This is called the II. I. Subtracting the rod read- 
ing for any point from the ILF. gives the Inhglit of that point 
above the roadbed. In tlui ea,se of a till, which may be illustrated 
by turning Fig. 42 uj)side down, the level may be eitinu’ above or 
below the roadbed. This niodifi(‘S the above rule somewhat, but 
the same principle applies — determine the difference of elevation 
of each point of the surface of the ground and the roadbed. 


COMPUTING THE VOLUME. 


53. Common Methods. Sometimes an approximate com- 
putation of the volume of the earthwork is made from the work 
of the preliminary survey, so as to get an approximate idea of the 
amount of earthwork on a route, and therefore its cost. To do 
this, a more or less approximate measure of each, cross-section is 
taken and then the distance between any two cross-sections is 
multiplied by the half-sum of the two areas. The sum of all such 
products gives the total volume. Such a method is mathematically 
inaccurate, but the approximation in the cross-sectional areas, and 
some other reasons, will probably introduce still further inac- 
curacies. These various methods will be described in the order of 
increasing accuracy. 

54, Level Sections, From Fig. 38 may readily be derived 
the equation 


Area = (a + 


a]> 


If Aq is the area of the initial section and A,, A.,, 


( 39 ) 

A,, be tlie 


areas of the succeeding: and final 

o 


sections, which are at a nniforni 
.par, .f 7, tl»„ ,l„ ,„t.l 

volume will be 


Fig. 38. 


Volume ~ / [Ao + 2 (Aj + A.J 

+ • ■ + An.j) + AJ (40) 


Of course I is usually 100. The^^- for each section is a constant, 
and therefore the subtractive term is simply th|s constant multi- 
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plied by the number oE times the areas are used in the summation. 

Given the center heights set down in the second 
column of tlie tabular form. Width of roadbed, 20 feet; slope, 
1.5 : 1. Then d ~ 0.7. The remainder of the solution is evident. 


Sta. 


(a 4 6) 

(a + d>2 

(a + <1)2 s 


42 

T.4 

8.1 

62.61 

98 41 



98.41 

42 

2.6 

6.2 

86.49 

129.72'! 



f 259. 46 

44 

4.2 

11.0 

121 .00 

181.20 1 

X 

2 = 

1 862.00 

42 

8.6 

12.6 

242.26 

865.04; 



[720.08 

46 

2.1 

6.8 

66.04 

144.06 



144.06 


ah 


0,7 X 20 
o 


()7 


1059 

o 


X 100 
/: 27 


1901 cubic yards. 


1595.01 

8 X 67 =- 536. 

“ioMFi 


The above method invariably gives results which are some- 
what too high, for the volume between two ‘Tevel sections” is less 
than the length times tlie mean of the areas. When the areas are 
e(pial, the error is zero, but it increases as the square oi the differ- 
ence of the center cuts, or fills. But since sections are almost 
never truly level, the assumption that they are level will usually 
introduce an error largely in excess of the theoretical error. Some- 
times the above method is used, aided perhaps by tables, by taking 
center cuts, or fills, from a profile and assuming that the actual 
volume will be the equivalent of the volume computed as above. 
Such a method has its value as a means of comparing two routes, 
but the error is apt to be very great. 

55, Equivalent Sections. The following method is some- 
times used when the cross-sections are irregular and especially 
when tiiere is disinclination or inability to use a more accurate 
method. Each cross-section is plotted on cross-section paper. 
Then a thread {imi) is so laid that (by estimation) it equalizes the 
spaces above and below it (see Fig. 39). The distances out from 
the center of the intersections of this mean line with tlie side slopes 
are scaled from the drawing and are here called and Since 
s is the slope ratio, 6* = -v” mo = *-?- 9oq?, Then the required 
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area equals the area nuioj) minus the triangles viso^ ups, and the 


grade triangle,’’ 

which means that 


Area = -y ^ 


1 .fi .IV ^ .)V , ^ 

"2 .V * 2 2 

- £L£r 
s 

ab 

~ y 

( 41 ) 


Note the simplicity of the 
form. When s = 1:1, the 
area equals the mere product 
of these two side distances 
minus the constant correc- 
tion The ai’eas being 

computed, the volumes are 

obtained exactly as in equa- 

Fig. 39, tion 40. As in the previous 

section, it may readily be 
shown that the method of averaging end areas does not give correct 
results except in the special case when the distances to the right 
(or to the left) at adjacent stations are equal, and when these dis- 
tances are nearly equal the error is small. As an approximate 
method, it is very rapid and good. As before, the correction is 
usually negatwe^ the computed volume is too large. 

56. Volume of a PHsmoid. 

Fig. 40 represents in a perspective 
view a prismoid, formed between 
two triangles which lie in parallel 
planes. The surfaces which join 
the corresponding sides of the tri- 
angles are, in general, warped sur- 
faces. It may be proved that the 
volume of such a prismoid equals 

one-sixth of the perpendicular distance between the parallel planes 
times the sum of the two end tinangles and four times the middle 
triangle (cut by a plane parallel to the end planes and midway 
between them). This may be stated algebraically as follows: 
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A'olunio ^A, + ( 42 ) 


It may also bo j)roved that the formula holds good regardless of the 
values, relative or absolute, of Jj, or Therefore it holds 
good when /'o = O, and the prismoid becomes a wedge. It also 
holds good when both and become zeroand the prismoid becomes 
a pyramid. But since the formula holds good for all these forms 
individually it holds good for them collectively, and since any 
prismoid, having bases of straight lines lying in parallel planes 
and with plane or warped surfaces connecting those ends, can be 
considered as made up of a collection of triangular prismoids, 
pyramids and wedges, the formula evidently holds for such a 
prismoid. 

If, in equation 42, were the mean of and As, then we 
could obtain the true volume by averaging end areas. Some of 
the exceptional cases where this is true have already been men- 
tioned. In general it is a complicated and impracticable problem 
to compute the area of the middle section. But it is quite possi- 
ble to compute the correction which must be applied to the result 
found by averaging end areas, and these methods will be used in 
the following more accurate solutions. Applying equation 42 to 
Fig. 40, we have 


Volnme = h ^ V 2 ”2“ — + 2 


]5ut the approximate volume, computed by averaging end areas, is 
Appr. vol. = -y H T ^0 


Subtracting the approximate volume from the true volume, we 
obtain the 

Correction = ^ |^(Ji - - 7q) J ( 43 ) 


57. Three-Level Sections. When the ground is fairly uni- 
form so that it may be said without great inaccuracy that it slopes 
uniformly from the center to each slope stake, then the volume 
may be computed from the positions of these three points and the 
sections are called ‘dhree-level sections.’’ The area of such a 
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section — — (V -+ <^7) ?/? — ^yah. If we consider two such adja- 
cent sections and conipnte tlie volume l)y the method of averaging 
end areas, we will obtain as the volume 

\ ol . ^ ^ ^ 7»~| 

Dividing by 27 to reduce immediately to cu])ic yards, we liave 
when 7 ioO, -• 


25 *^5 *^5 ^5 

"^ol- =27" ‘27 ^ 44 ) 

When it is desired to make the computation still moia^ accurate, 
the prismoidal correction may be coiriputed as follows. We may 

compute separately the pris- 
moidal correction for each of 
the two triangular ])rismoids. 
These two prismoids together 
include the triano:iilar ^rade 
] ) r i s m 0 i d ” under the road - 
bed, but since there is no pris- 
moidal correction to tlie grade 
prismoid, such correction as 
Fig. 41, may be computed applies 

solely to the volume actually 
excavated. Applying ecpiation 48 to the dimensions in Fig. 41, we 
have for the left side 



Pris. Gorr. ™ j-T + ^^0 *“ 0^' + which 

reduces to - - ^ {^(V - (V') {ir{' - v\) 

For the right side, we may compute similarly 
Pris. Corr. ™ ~ (r/' ~ (V) {v\!' - v/?/) 

For the two trianofles we have 

Pris. Corr. ,= (fZ' - + '^V') “ (n' + 


I 

12 


(rZ’ - d") {w" 


w') 
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Making I = 100 and dividing by 27 to reduce to cii])ic yards we have 

or. 

Pris. Oorr. {d' - </") [uf ^ w ) ( 45 ) 

An inspection of equation 45 will show that if either the center 
cuts or the total widths at two adjacent sections are equal or nearly 
so, the prismoidal correction is zero or is so small that it may be 
neglected. This frequently enables one to decide that the pris- 
moidal correction will evidently be so small that it will be useless 
to compute its exact value. It usually happens that when d' > d'\ 
Qo is also greater than This means that the correction com- 
puted from equation 45 will usually be negative^ which means 
that for three-level sections the results computed by averaging end 
areas will usually be too large. 

A very great economy of time and accuracy result from tabu- 
lating all the computations in earthwork. Such work can be 
readily reviewed to check it or to discover a supposed error. An 
illustration of such a solution is given below. 


58. Numerical Example. 


Sta. 

Center. Left. 

Right. 

a + d 

w 

Yards. 

cV - d" 

w" - w' 

Pris. 

oorr. 


9.6 C 

1.2 0 
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11 1 

40 2 

413 





26.4 

13.8 








, 11.4 C 

4.2 c 









18.3 

14.7 

47.4 

645 702 

-3.6 

+ 7.2 

- 8 



7.8 C 

- ^ 1 






54 

10.60 . 
35.4 

23.7 

18.6 

59.1 

1018 1307 

1-3.9 

+11.7 

-14 


i 19 0 C 

10!6 C 







+ 65 

15.60 

27.9 

23.5 

68.4 

1488 1397 

-4.9 

+ 9.3 

- 9 


12 4 0 

5.8 C 
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20.7 

16.7 

1 

51.3 

793 674 

+6.8 

-17.1 

i 

-13 


Roadbed 24' wide in cut. Approx. voL = 4080 —44 

Slope 1.5 : 1. Pris. corr. = —44 

a = = 8.0 True vol. = 4041 

2.y o 

= 178 
27 

9 6C 

In the above form, - in the third colnmn means that the slope 
’ 26.4 ^ 

stake on the left side of Sta. 52 is 9.6 feet above the elevation of 
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the roadbed which is here in cut 0; also that it is 20.4 feet out 
from the center. This notation is also used to indicate the posi- 
tion of intermediate points,’’ the numerator of the fraction giv- 
ing the depth of cut or fill (C or F) and the denominator the 
distance from the center. The other points in the third and fourth 
columns are to be interpreted similarly. Column 5 is found by 
adding a (=8.0) to column 2; w in each case is the sum of the 
two denominators in the same horizontal line; 413 (in column 0) 
25 

= X 11.1 X 40.2. A short method of ])erforming this mul- 
tiplication will be given later. The solution of equation 44 
applied to tliis case is: 

Yol. == 413 - 178 + 645 - 178 =- 702. 

65 

Similarly 1397 (1018 - 178 + 1488 - 178). 

and 074 = (1488 - 178 + 7!)3 - 178). 

- 3.0 = 3.1 - 0.7 and + 7.2 47.4 - 40.2. - 8 = 

81 

( - 3.6) X ( + 7.2) ; see equation 45. Note that in this case the 
prismodial correction is about 1 per cent of the total volume. 
The errors due to inaccurate cross-sectioning will frequently be 
more than this. The volume 4036 cubic yards is the jjnrise vol- 
ume (barring the neglect of the fraction of a yard) of the pristnoids 
given by the notes. Whether these prismoids actually represent 
the true volume of the earthwork depends entirely on the cross- 
sectioning and is entirely out of the hands of the computer. 

25 

59 . Computation of Products. The products may be 

■vs^ritten These products are always the combination of two 

variable terms and a constant. It thus becomes possible to con- 
struct tables which will give these products for any given heiglit 
and width. Crandall’s Earthwork Tables are computed on this 
basis. But these products are also obtained with great ease by 
means of a slide rule, provided it is large enough to give the 
required accuracy. The 108 mark, being so constantly in use 
should have a special mark so that it may be found without effort. 
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As a numerical illustration, take the first of the above cases. Set 
the 108 mark of the uppt^r scale on the 111 mark on the lower 
scale. Then look for the 402 mark on the upper scale and note 
that it is nearly over the 413 mark on the lower scale. While it 
is possible to devise set rules to determine the position of the 
decimal point, it is considered that a hasty mental solution of the 
problem will decide the point quicker and with less chance of 
error. For example — the product of the two variable quantities 
is always divided by 1.08, which means that the final result will be 
a little less than the simple product of the two variables, 11 X 40 
= 440. Therefore 413 is evidently the correct result, rather than 

25 

41.3 or 4130. The products — Q&y are similarly obtained since 


8l ~ mark can be used instead of the 108. For 

example, the slide rule shows that " ' 3 2 4 ~ 8 to the 


nearest cubic yard. As to the decimal point — 3.6 3.24 is 

something more than one; therefore, the result is something more 
than 7.2. Therefore it is 8, rather than 80 or 0.8. If the student 
has neither tables nor slide rule, the multiplication of the two 
variables (in columns 5 and 6) and the division of the products by 
the constant 1.08, may be made so mechanical and systematic that 
it may be done quickly and accurately although it is much slower 
than the slide rule method. 

60. Irregular Sections. The distance from the center and 
the height above or below the roadbed must be obtained for each 
break in the surface between the slope stakes. Then, in Fig. 42, 
by dropping perpendiculars from each point to the roadbed line, 
the total area is divided into a number of trapezoids, the sum of 
the areas of which (less the areas of the two triangles under the 
side slopes) equals the total area of the section. For Fig. 42, the 
area would be stated algebraically as follows : 

Area = (/■"^') + ^0 + '^(^+ 

^ ^ 

+ h (tZ + v)j + 4- (•« + w) {h ~j) - w {h - -g- 

-I'- (/-!'')■ 
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Expanding this and collecting ternis, of which many will cancel 
out, we have 

Area ™ r/6' + (j {t - r) + h {d - .vj + l‘V + j {d - w) + h 

(?■ + w)J. (46) 

Although the above equation looks as if it applied only to the par- 
ticular case given, yet a little study of it will show that the ternis 
follow a law so general that the reduced equation for the area of 
a)hjj section, no matter how complicated or how many points it 
may have, may be written out by a literal obedience of the follow- ■ 
ing rule: 

Area equals ouedialf the suvh of products ohtaUied as folloios: 



The d!sta)ire to eaeh, slope sUdxo ttuies the height (thove grade 
of the gHjhbt ne.rt iuslde the slope staTxs; 

The distance to each intermediate qjoint in turn times tha 
height of the point just inside nvlmis the height of the point fist 
outside; 

Finally^ one-half the width if the roadbed times the sum of 
the sJoyye stalxe heights. 

The above rule may be followed literally whether there are 
forty intermediate points or one, or even none. When there are 
no intermediate points the ternis for that side reduce to one — the 
distance to the slope stake times the height of the point next inside 
(which in this case is the center). For three-level ground (see 
Fig. 41), w^e would have three terms; 
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Area =Wid-\‘W^d-\' + Aj,), whicli reduces to two terms 

Area = wd -1“ h 

The method of § 57 has the advantage that one of the two 
terms for each section is constant for all sections — in the numerical 
case of § 58 it is 178 cubic yards. By the above method the two 
terms for each section are variable. Nevertheless, when the cross 
sections usually have one or more intermediate points and there- 
fore the method of § 60 must be used, and an occasional section is 
found with no intermediate points, it is better for the sake of uni- 
formity to apply the above method rigidly and thereby avoid the 
possible confusion and error that would result by the use of another 
method. Probably no time would be saved by the change of 
method. 

61. Prismoidal Correction. The above method of irregular 
sections is capable of being followed to its logical conclusion, and 
a computation for volume made which is mathematically correct, 
provided that it is noted on the ground how the points of adjacent 
sections are joined, so that the warped surfaces thereby developed 
shall lie as closely as possible in the actual surface of the ground. 
But the very fact that the cross-section is irregular implies that 
any longitudinal section will be correspondingly irregular, and this 
leads to the suspicion that a refinement in the computations may 
be overshadowed by a much larger but unknown difference between 
the volume of the assumed geometrical solid and the actual volume 
of the earthwork. In order to obtain a correction which is easily 
computed and which gives a result which is probably much nearer 
the truth than no correction at all, the following method is much 
used: Consider that/br the purpose of the covTection the ground 
is three-level ground ” and use equation 45. Numerical compu- 
tations of volumes by both methods have shown that the difference 
is small, and is perhaps smaller than the probable error on the 
entire work. This method will be used in the following numerical 
solution: 

62. Numerical Example. Volume of Earthwork in Irreg- 
ular Ground. The first tabular form gives a desirable form of 
notes for recording the field work. Note that the station numbers 
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Sta. 

Center] 

1 

Left. 

Right. 

47 

1.2 c 

1 

4.2 c 
ieX” 




0.8 c 
11.2 

46 

4.3 c 

5.1 c 

6.2 c 


2.1 C 

1.6 c 

17.6 

8.5 


3.4 

12.4 

+ 42 

13.6 c 

20.2 c 

15.7 c 

14.4 c 

12.5 c 

9.6 c 

40.3 

32.4 

16.8 

10.2 

24.4 

45 

9.2 c 

12.3 e 

12.7 c 

6.8 c 

9.2 c 

7.8 e 

28.5 

16.0 

6.4 

8.5 

21.7 

44 

3.2 c 

6.0 c 
19.0 

3.5 e 
8.3 



1.8 c 
12.7 


Roadbed 20 feet wide in cut. Slope 1.5 : 1. 


FORM FOR REDUCING THE ABOVP FIELD NOTES. 


Sta. 

Width. 

Height. 

Yards. 

Center 

height. 

Total 

width. 

i 

df - d" 

w" - V)f 

Approx. 

pris. 

corr. 


19.0 

3.5 

62 


3.2 

31.7 




44 

8.3 

- 2.8 

- 22 








12.7 

3.2 

38 








10. 

7.8 

72 



1 

t 





28.5 

12.7 

335 


9.2 

50.2 

- 6.0 

+18.5 

- 34 


16.0 

- 5.5 

- 81 






45 

6.4 

- 3.5 

- 21 








21.7 

9.2 

185 








8.5 

1.4 

11 








10. 

20.1 

186 

765 



i 




40.3 

15.7 

585 


13.6 

64,7 

- 4.4 

+14.5 

- 20 


32.4 

- 5.8 

- 174 






4- 42 

16.8 

- 2.1 

- 33 







24.4 

12.5 

282 




1 




10.2 

4.0 

38 




j 




10. 

29.8 

276 

667 

! 

' i 





17.6 

6.2 

101 


4.3 

30.0 

+9.3 

- 84.7 

~ 100 


8.5 

- 0.8 

- 6 






46 

12.4 

2.1 

24 








3.4 

2.7 

8 








10. 

6.7 

62 

675 







16.4 

1.2 

18 


1.2 

27.6 

+3.1 

- 2.4 


47 

11.2 

1.2 . 

12 







10. 

5.0 

46 

265 







Approx, volume = 2372 - 156 

“ pr. corr. = -156 
Corrected volume = 2216 cubic yards. 
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run up the page. By this method the fractions ” which show 
the height and distance out of each point are recorded in their 
approximate relative position when the note book is held looking 
ahead along the line. 

It should be noted in this case that the prismoidal correction 
is a large percentage of the total volume. In the case of a pyra- 
mid, the correction is one-third of the nominal volume, which 
means that it is 50 per cent of the true volume. The foregoing 
numerical case gives the notes for an embankment crossing a 
gully, and in such cases especially the prismoidal correction is 
always large and should not be neglected. 

63. Side-hill Work. A road frequently runs along the 
slope of a hill so that it is necessary to have both cut and fill in 
the same section. The profile at such a place will indicate little 
or no earthwork, but if the natural slope is steep and the roadbed 
wide the amount of earthwork may be considerable. Although it 
is possible to apply the general rule of § 60 to such cases, it is 
usually simpler to compute the area in each case independent of 
the rule, especially when the section forms a mere triangle. The 
areas of cut and fill must be calculated independently. When a 
section of cut or fill is found at one station and is not found at 
the next, accuracy requires a knowledge of the place where the 
cut or fill ‘^runs out”. That small volume must then be consid- 
ered a pyramid with a given base and height. In general the end 
of every cut or fill implies the existence, at least for a short dis- 
tance, of side-hill work. Although the volumes are usually small, 
yet since they are frequently of pyramidal form, the prismoidal 
correction is usually a large percentage of the volume and hence 
should not be neglected. The rule of §61 can generally be 
applied. 

64 . Borrow Pits. This name is applied to places from 
which earth is taken to make an embankment when there is insuf- 
ficient excavated material in the neighborhood or when the mate- 
rial is unsuitable for embankments. Such volumes must be 
measured up and paid for the same as other excavation. Some- 
times the form of the excavation is literally that of a rectangular 
pit, in which case the simple product of the three dimensions 
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gives the volume. But usually it is required to slope the sides; 
sometimes the material is obtained by widening a cut, as in Fig. 
44. If the borrow pit is very large, several cross-sections should 
be taken at sufficiently close intervals. If the prisrnoids into 

which the total volume is 
divided have substantially 
equal bases, the prismoid- 
al correction will be small 
and may be neglected, but 
if the forms are pyramidal 
the correction should be 
computed It may be- 
Fig. 43 . come necessary to consider 

the total volume as made 
up of triangular prisrnoids and compute the prismoidal correction 
for each one separately. 

65. Correction for Curvature. The volume of a solid, gen- 
erated by revolving a plane area about an axis lying in the plane 
but outside of the area, equals the product of the given area times 
the length of the path of the center of gravity of the area. When 
the centers of gravity of the cross-sections lie in the center of the 
road, where the length of the road is measured, no correction is 
necessary. If all the cross-sections were the same and therefore 
had the same eccentricity, the total volume could he computed by 
the above rule. But in general both the areas and the eccentrici- 
ties vary from point to point, 
and then a theoretically exact 
solution would be impracticable 
for ordinary work if not impos- 
sible. But a sufficiently prac- 
tical rule can be developed as 
follows: Assume a curved pris- 
moid, of uniform cross-sections 
and therefore of uniform eccentricity. Gall that eccentricity 
Let R be the radius of the centerline of the road. Then the length 
of the path of the center of gravity is to the length measured on 
the center line as R ± d : R. Therefore we have 

True volume : nominal vohcme : : R i ^ : R 
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R + ^ 


This 


Therefore the true volume ot tlie prismoid = I A 

shows that tlie effect of curvature is the same as increasing or 
diminishing the area by an amount which depends on the area and 
the eccentricity and that the increased or diminished area may be 

found by multiplying the actual area by the ratio ^ . This 

being independent of the value of Z, it is true for infinitesimal 
lengths. If the eccentricity is assumed to vary uniformly between 
two sections, the eqiiivalent area of a cross-section located midway 


between the two end areas would be A,, 


R 


6 


fore the volume of a solid which, when straight, would be I 

(A' + 4Ajj, -f“ A"') would then l)ecome 
True volume = 

J 

6R 


(R c') -b dA^i [R + ~ {e + 6;")] + A" (R + 

Subtracting the nominal volume, which is the true volume 
when the prismoid is straight, we have the correction for curva- 
ture as follows 

Correction = j- A pA' + 2Am) e' + .(^^m + A") 


As in the case of the prisraoidal formula, the use of this 
equation" implies a knowledge of the middle area. This correction 
is always a small proportion of the total volume and is frequently 
insignificant. Therefore no appreciable error is involved in mak- 
ing the equation read 

Cnrv. corr. = A (AV + A'V') ( 47 ) 

66. Eccentricity of the Center of Gravity. The value of'e". 
The determination of the center of gravity of a complicated irreg- 
ular cross-section would be a long and tedious problem and is 
practically unnecessai’y. For the purpose of this correction it is 
sufficiently accurate to consider all sections as three-level sections, 
except in side-hill work, whei'e they should usually be considered 
as triangles. In Fig. 45, the eccentricity of the center of gravity 
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of the whole section, including the grade triangle, may he com- 
puted as follows: 

{a + d) Xi (a + d) 

^ (a + d) Xi (a + d) Xy. B + Xy,) 3 

— _ — + — ^ 

Substituting this value of e in equation 47, we have 

Curv. corr. = ^ ~ ^r) + “* 'V') ] 

But the approximate volume of a prismoid may be written 

Yol. = y (^' + ^") = 4- ^' + T 

in which Y' and Y'' represent the number of cubic yards corre- 
sponding to the area at each station. Substituting these values in 
the above equation, we have 

Curv. corr. in cu. yd. = ~ ^v) + "* ')] 


The value of e, found in equation 48, is the eccentricity of the 
w^hole area, including the grade triangle 
under the roadbed. The eccentricity of. 
the true area is greater than this and 
equals 

, true area + 4 (d) 

d ^ e X 1 — 

true area 

The required quantity (the A ' d of equa- 
tion 47) equals t7^ue area, X <?! w^hich 

equals [t'vue -f aV) X e. The value of e (given in equa- 



tion 48) is a remarkably simple term, while the value of is very 
complicated and difficult to compute. But since we may obtain the 
true corrective value by using e and at the same time adding the 
yardage corresponding to the grade triangle to the yardage cor- 
responding to each area, it is best to do it in this way. 

For any one curve the corrective terms are all divided by the 
quantity 3R. If tables are not at hand, it is amply accurate to 
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,5730 . 


compute that R = in which D is the degree of the curye. 
Even equation 49 may be simplified somewhat in actual use. The 
correction at each station has the form — usually 


a large quantity; for a 4° curve it is 4298. (a?i - Xj,) is relatively 
very small. Their ratio times V is never a very large quantity, 
and it is frequently less than unity, when, of course, it should be 
ignored. An approximate solution will generally show that the 
product V {xi- Xj.) is roughly twice or three times 3E, or is per- 
haps less than one-half 3E, and then the corrective term for that 
station may be written 3, 2, or 0 cubic yards, the fraction being 
ignored. It is only when the curvature is excessively sharp and 
the eccentricity very great that the curvature correction becomes a 
large percentage of the volume. 

The algebraic sign of the correction is most surely and easily 
noted from a consideration of the direction of the curvature and 
on which side the earthwork predominates. If the center of 
gravity is evidently toward the inside of the curve the true vol- 
ume is evidently less than the nominal volume and the correction 
should be negative. When the curve turns to the rights use the 
form (^Xi ~ Xy .) ; when it turns to the left^ use the form {^Xy.- Xy). 
The algebraic sign of the correction will then be strictly in accord- 
ance with its true value. 

67. Numerical Example. Assume that the earthwork com- 
puted in § 58 is located on a curve to the left. How much 
will be the curvature correction ? Copying from the solution in 
§ 58 the necessary data we have at once the first four columns of 
the tabular form. Usually the last three columns will be merely 
added to the form given in § 58. Since the curve is to the left, 
we use the form {Xy, - xf 3R — 3 X 573 == 1719. 


Station. 



Yards. 

«r-«i 

3R 

Curv. 

corr. 

52 

26.4 ' 

13.8 

413 

-12.6 

- 3 


53 

29,1 

18.3 

645 

-10.8 

- 4 

- 7 

64 

35,4 

23.7 

1018 

-11.7 

- 7 

-11 

+ 65 

40.5 

27.9 

1488 

- 12.6 

-19 

-17 

55 

30.6 

20.7 

793 

- 9.9 

- 6 

- 8 


Total eurv. corr. = - 43 yards. 
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■> 


The net volume of the mass under consideration is thus reduced 
to 3,998 cubic yards. A 10° curve is rather unusual. Since the 
correction varies directly as the degree of the curve, if the above 
curve were a 4*^ curve the correction would be only 0.4 X 43 = 17 
cubic yards. 

68. Eccentricity of the Center of Gravity of a Side-hill 
Section. It will generally be sufficiently accurate to consider, for 

this purpose, that all side-hill 
sections are triangular. The 
center of gravity of a triangle 
lies on a line joining the vertex 
and the middle of its base, and 
at one-third of the lenccth of 
this line from the base. The 
eccentricity is therefore ecjual 
the distance from the center to 
the middle of tlie base of the 
triangle plus one-third of the 
base of the triangle plus one-third of the horizontal projection 
of that line. Applying this rule to Fig. 40, we have 



r 

1 i 


1 1 r / 

Lt- 

2'^ 

lTX'"d. 

J+irL -V 


(t+-))] 


h 

4 

A 

6 


= J1 + 

I 


4. ^ f 

' O i o ’ 


12 ' 6 


“■r[T+ 


(so) 


It should "be noted that the grade triangle is not considered in the 
above solution ; therefore the volume of tlie grade prism should 
not be considered in applying Eq. 49. In three-level ground the 
curvature correction will be zero when but in side-hill 

work the curvature correction is never zero and it may be a large 
proportion of the total volume. 

In case the triangle lies wholly on one side of the center, it 
may be similarly shown that the equation may be written 
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(51) 


This equation may be derived directly from equation 60 by con- 
sidering that when both points are on the same side of the center, 
the algebraic sign Xy. should be changed. These various cases may 
be generalized by saying that when the tiuangle lies on both sides 

of the center, e is always numerically equal to ^ [ + (^1 ^ J 


in which the form should be [xi - Xy.) or - Xi) according to 
the criterion used in § 66. When the triangle is on one side only 



the numerical sum of the two distances out 


] 


Its 


algebraic sign should be determined as in § 66. 


CONSTRUCTIVE EARTHWORK. 

69. Methods of Excavating. Economical excavating depends 
largely on the distance to be hauled as well as on the character of 
the soil. Side-hill work is usually done by mere shoveling, the 
earth being loosened by picks or plows. When the distance that 
the earth must be moved becomes greater, wheelbarrows or drag 
scrapers become economical. Wheeled scrapers, two-wheeled carts, 
four-wheeled wagons, small cars drawn by horses, and heavier cars 
drawn in a train load by locomotives successively become more 
economical as the distance increases. As the magnitude of the 
work increases, thereby justifying an increase in the cost of the 
plant used, economy in the cost of loosening and loading is ob- 
tained by using a steam-shovel instead of picks and plows. When 
cuts are very deep, they are best excavated in ^‘benches” whose 
height will depend on the method of loosening and loading. 

70. Blasting. Blasting is employed not only for hard rock 
which can only be removed by such methods, but also as a means 
for rapidly loosening shale and even frozen earth. The explosives 
used vary in their composition from a high grade detonating ex- 
plosive, such as hTo. 1 dynamite which consists of 75 per cent 
nitro-glycerine, to black powder which is, comparatively, slow 
burning.” Between these extremes there are a great multitude 
of explosive compounds, which consist of varying proportions of 
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explosives of the two types. It has been demonstrated that a slow 
burning explosive is made to detonate ” if it is exploded by means 
of a sufficient volume of a detonating explosive, which means that 
a mixture of the two kinds has a greater explosive force than the 
sum of the constituents exploded separately. The choice of ex- 
plosive depends on the character of the rock. A hard brittle rock 
requires a detonating explosive which shall shatter it. A soft and 
tough rock is best loosened by a powder which acts more slowly. 
If dynamite is exploded in a soft clay rock the hole will be blown 
out, but the great mass of the rock is not disturbed. When the 
center of the mass of powder is 4 feet from the nearest surface, 
about 2 pounds of black powder (or about -J- of a pound of dyna- 
mite) should be used. The amount should vary as the cuhe of the 
line of least resistance,” i.e.^ if the center of the blast is 10 feet 
from the nearest surface the amount would be determined by the 
proportion m :2 :: 10^ : 4^, or x = 31 pounds. In this case, since 
dynamite is about six times as powerful as black powder, a little 
over 5 pounds of No. 1 dynamite would do as well. The “line of 
least resistance” may not be the “ nearest line to the surface” on 
account of seams in the rock which modify its resisting power, but 
the above rule is about as near a fixed rule as can be stated. For 
open work, especially when time is not a very important matter, it 
is cheaper to use black powder, but in tunnel headings where the 
progress of the work is limited by the progress of the drillers it is 
economical to use dynamite although it is more expensive. 

DHUmg. Hand drilling when the holes are vertical is best 
accomplished with “ churn drills,” which are heavy bars of iron 
shod with a steel drill, which are raised and dropped, the impact 
doing the cutting, the drill being slightly turned after each stroke. 
From five to fifteen feet of holes, depending on the character of 
the rock, is considered a fair day’s wmrk of ten hours. Oblique 
or horizontal holes must be drilled with light drills of the “one- 
man ” type or the “ two-man ” type. The one-man drill is worked 
entirely by one man with a light one-hand hammer. ' With the 
other method, one man holds the drill, which is perhaps a little 
heavier and which is struck by another man, or perhaps by two, 
using a heavy hammer. It has been found that the light-hammer 
method is more economical for soft rocks, the heavy-hammer 
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method more economical for hard rocks, but that the light-hammer 
method is always quicker and is to be preferred when limited 
space and time are matters of importance. Machine drilling is a 
specialty which can only have a very brief general discussion here. 
Where the magnitude of the work will justify it, it is always more 
economical pei foot of hole drilled. The plant is expensive both 
in first cost and maintenance; part of the expense is nearly . 
constant regardless of the number of holes bored, and so it is only 
when the work is extensive that the method is advantageous, but 
under favorable circumstances the economy is very marked. For 
open -pit work individual drills are used, but for tunnel headings 
several drills are mounted on a carriage’’ from which, after it is 
set, several holes may be drilled simultaneously. Compressed air 
is used to run the drills in tunnel work. This serves the addi- 
tional purpose of furnishing a supply of pure cold air at the place 
where it is most needed. 

Tamping, It has been found that air spaces around the 
explosive cause a very material reduction in the force of the explo- 
sion, therefore it is necessary to ram the explosive into a solid 
mass and then pack the top of the hole. Iron bars should never 
be used for tamping. Copper bars are sometimes used for ram- 
ming powder, but dynamite is most safely rammed with wooden 
bars. Clay is the best tamping material where it is available, but 
sand or finely powdered rock will serve very well. It has been 
found that when blasting under water the weight of the superin- 
' cumbent water is sufficient tamping. 

Exploding, On small-scale work, the blasts are generally 
exploded by means of a powder fuse, which is essentially a cord 
which forms the matrix for a train of powder, the cord being 
further protected by a wrapping of some sort. The better plan, 
and the one which is used almost exclusively for extensive work, is 
to explode a large number of holes simultaneously by means of 
electricity. A “cap” containing a small charge of fulminate of 
mercury, an 'expensive but very powerful explosive, is set in the 
midst of the larger mass of explosive. An electric current from 
a field battery is sent through each cap. As the current passes 
through each cap it heats a small platinum wire to redness or else 
causes a spark to jump across a short gap in the wire. In either 
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ease the fulminate is exploded, which in turn explodes the main 
charge. 

Cost. The cost of blasting is so exceedingly variable, depend- 
ing on the nature of the rock, depth of the cutting, and especially 
on the magnitude of the work and the methods employed, that 
only the most approximate estimates can be here given. Under 
the most favorable circumstances, deep cutting, machine m<:‘thods, 
and a rock which is brittle l)ut not too tough, the cost may fall as 
low as 26 cents ])er cubic yard, while with hand drilling, hard and 
tough rock, in a shallow cut, the cost might easily rise to fljil per 
cubic yard. It would indicate exceptionally unfavorable circum- 
stances, bad management, or possibly an excessive ])rice for com- 
mon labor, if the cost should rise aliove tliis figure. 

71. Formation of Embankments. Experience has shown 
that when earth is excavated and piled in embankments its vol- 
ume will at first he more than the original measured vcjlume but 
that it will finally shrink to about 90 per cent of its original 
volume. The percentage of shrinkage is a very uncertain (pian- 
tity, as it depends on the kind of earth, on the method employed 
in forming the embankment and on the time ela[)sed between 
construction and the measurement of what is su])posed to he the 
settled volume. Material dumped from a trestle will first have a 
volume consideraldy in excess of its final volume and it will take- 
several months and even years to shrink to its final volume. On 
the other hand, if an embankment is formed in very thin layers, 
each of which is packed down by the process of unloading the 
succeeding layer, there will be but little shrinkage after the 
embankment is finished, but more material than the volume as 
measured in the cut will be re(piired to form that volume of 
embankment. Broken rock, formed into an etnbankment, will 
have a volume about SO per cent greater than the mass of solid 
rock from which it is taken. 

It is frequently specified that embankments are to he made 
to a somewhat higher elevation than the plan of the road calls for, 
so that the expected shrinkage will reduce the embankment to the 
desired level. Since the contractor is paid by the cubic yards of 
material excavated and is required to dispose of excavated mate- 
rial as required, it is generally specified that the amount of this 
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excess of height of embankments is left to the discretion of the 
engineer who decides the question during the progress of the work 
and after he has had an opportunity to judge of the material after 
excavation is under way. When embankments are placed on side- 
^ hills, the surface should be first plowed or have trenches dug 
along the slope so that the embankment shall not slip down the 
hill. A ditch dug at the base of each slope will drain the sub- 
soil and may prevent a dangerous and costly disintegration of the 
embankment. Thickening the layers of an embankment on the 
outside somewhat so that the layers will be concave upward may 
also present sliding of the layers on each other. When the plans 
call for a very long and high embankment, it is sometimes best 
to construct first a trestle and operate the road over it. The 
trestle should have a life' of at least five or six years, and during 
that time material can be brought from some excavation, perhaps 
several miles away, where it was perhaps loaded with a steam 
shovel, hauled by the train load, dumped with an ‘‘unloader,’’ 
and allowed all the required time to settle, the whole being done 
for a cost per yard far less than it would have cost during the 
original construction. The method has the added advantage of 
permitting the road to be quickly opened for traffic and permitting 
it to quickly get on an earning basis, for such a trestle can be 
built more quickly than a very high embankment. 

72, Classification of Earthwork, Oile of the most fruitful 
sources of legal contention between a contractor and his employer 
is the classification of excavated material when the work is paid 
for according to the classification of the material excavated. It is 
not only true that there is an insensible gradation from the softest 
of earth to the hardest of rock, but a material which is very hard 
when first exposed will sometimes crumble up after a very short 
exposure to the atmosphere. It is even true that some kinds of 
rock which are very soft when first taken out harden after exposure 
to the air, but this class of phenomena never has any influence on 
mere blasting for excavation. To avoid these disputes, some rail- 
roads require their contractors to satisfy themselves as to the char- 
acter of the material to be excavated and then to make a single bid 
per yard which shall include whatever material is encountered. 
With all its advantages, this throws all the uncertainty on the con- 
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tractor, and unless the competition is very great and the bidding 
close the contractor will usually add so much to cover that uncer- 
tainty that the railroad will pay more than it would on a classified 
basis. 

The classification is usually made threefold — (1) solid rock, (2) 
loose rock, including shale and hard-pan, and (3) earth. Solid rock 
includes only such material as cannot be removed except by blasting, 
when it is found in masses exceeding one cubic yard. Loose rock 
includes boulders which are more than one cubic foot in volume 
and less than one cubic yard; also stratified rock occurring in 
layers of not more than six inches, when they are separated by 
strata of clay; also all material (not classified as earth) which can 
be loosened with a pick and bar and which can be quarried with- 
out blasting although blasting may occasionally be resorted to.” 

Earth ” includes all material not considered above — boulders not 
over one cubic foot in volume, all clay, sand, gravel, loam, decom- 
posed rock and slate, and all materials which can be loosened for 
loading by a plow with two horses, or such as one picker can 
keep one shoveler busy. A brief consideration of the above classi- 
fication, which is compiled from the best authorities available, 
shows the infinite opportunities for dispute as to classification. 

TUNNELS — SURVEYING. 

73. Character of Surveying. There are few kinds of sur- 
veying for engineering work where accuracy is of such high finan- 
cial value and where it is so difficult to accomplish as it is in 
tunnel work. By the very nature of the case a tunnel is usually 
located in a region where it is very rough and all the surface sur- 
veys must be made on very steep slopes where accurate measure- 
ments are exceedingly difficult. The surveys in the tunnel itself 
are made in cramped quarters where light is artificial and the 
atmosphere is perhaps smoky. The difficulties will be elaborated 
as the methods for obviating them are discussed. Tunnels are 
generally excavated from each end. A very small error at either 
end will accumulate, especially if the tunnel is very long, until 
when the two headings meet there may be an offset which might 
actually necessitate a small reversed curve in the alignment. 
Therefore only the most refined measurements for distance, the 
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most refined leveling between the ends of the tunneling and the 
repeated measurements of all horizontal angles or the most precise 
prolongation of lines are to be used. All such work should be 
repeated and checked until the probable error of the work is so 
small that such error as may remain has no financial importance. 
The cost of such refined work is amply justified, because the lack of 
it may result in an error whose financial value might be very great. 

74. Surface Surveys, The relative position of the two ends 
,of the tunnel is first determined, the azimuth and length of a 
line joining the two ends and the relative elevation. Usually a 
line is run on the surface which will be at every point exactly 
over the center line of the tunnel. When the tunnel is perfectly 
straight throughout, this is comparatively easy. Any curvature 
in the tunnel complicates the surveying greatly. A permanent 
station, from which a long sight can be run into the tunnel, is 
placed at each end. Then intermediate permanent stations are set 
so that adjacent stations are intervisible. These stations are first 
set approximately on line and then by repeated adjustments they 
are all set exactly on line. Any intermediate shaft can then be 
located from the adjacent stations. 

Distance. The distance is sometimes determined, as in geo- 
detic surveying, by triangulation and the measurement of a base line. 
Some of the great Alpine tunnels have been measured in this way. 
But for simpler work a direct measurement is made with a tape. 
Since the slopes are usually very steep, it becomes impracticable 
to hold any very great length of the tape truly horizontal. It is 
then also necessary to plumb down from the down -hill end of the 
tape to the ground. This is troublesome and also introduces an 
element of inaccuracy. And therefore slope measurements’^ are 
often made, measuring the slope distance between carefully marked 
points and at the same time determining the difference of elevation, 
A simple geometrical calculation then determines the true hori- 
zontal distance. These marks may consist of needles set in wooden 
plugs supported on ordinary surveying tripods. 

Levels. The above method includes the leveling. But if 
the ordinary method of leveling is used, especial care must be 
taken, since the slopes are very steep and the vertical distances to 
be overcome very great; 
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75. Underground Surveys. Station marks, corresponding 
to the stakes of ordinary surveys, cannot usually be placed in the 
bottom of the tunnel since they would be very quickly disturbed 
or covered over with debris. If the tunnel is timbered, the eas- 
iest method is to place the marks on the timbering, but this should 
not be done unless the timbering is very firmly in place and is not 
liable to be shifted. The better plan is to drill a hole in the roof of 
the tunnel, insert a wooden plug, and then set in the wood a small 
hook or nail which marks the exact point. Occasionally such 
marks are placed on the side of the tunnel. "When placed in the 
roof there is the advantage that a plumb line, which must be illu- 
minated by a lantern, may be swmng from the hook or nail. A still 
better device is a plumb bob hung by a pair of cords attached to 
a ‘^gimbel joint’’ on the bob. The bob has a little reservoir for 
oil and a wick exactly in the center which will furnish a flame 
which may be seen as far as necessary and which may be bisected 
by the cross hairs of the tonsit with great accuracy. Such 
sights” can be reproduced whenever desired with great confidence 
that there is no appreciable variation. When a mere plumb line 
is used to sight at, it must be illuminated by some sort of lantern. 
This may be done by using a lantern with a ground glass which is 
placed behind the line, which is seen by its contrast against the 
illuminated background. If an ordinary lantern is used, it should 
be placed nearly in front of the line and pointing away from the 
transit, so that, without being seen from the transit, it illuminates 
the face of the line which then shows light against the darkness of 
the tunnel. 

The leveling must, of course, be done with the level rod in- 
verted so as to obtain the distance from the station point down to 
the line of sight. Of course this makes a corresponding difference 
in the calculations which must be carefully watched to avoid a 
blunder due to this change. This may be avoided by always plac- 
ing a minus sign before any rod readings so taken, and then fol- 
lowing the old rule of algebraioally adding backsights and sub- 
tracting foresights and intermediate sights. Yarious devices are 
required to meet special conditions which test the inventive inge- 
nuity of the engineer. 
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76. Surveying Down Shafts. In the case of very long tun- 
nels it sometimes seems advisable to sink shafts at one or more 
points on the line of the tunnel, and vdien they have been sunk to 
the required depth, proceed to dig out the tunnel in each direction. 
For such work it becomes necessary to determine, at the bottom of 
the shaft, elevation, distance and alignment. If the shaft is ver- 
tical, as is usually but not always the case, the elevations are most 
readily carried down the shaft by means of a steel tape by methods 
which are obvious. Distance, which means in this case the longi- 
tudinal position in the alignment of the road of any given point, 
is readily transferred from the surface to the level of the tunnel 
by a very obvious application of the results of the next process to 
be described. Transferring the alignment with accuracy requires 
the utmost care and ingenuity. In principle it is very simple. 
Two heavy plumb bobs are hung on steel wires which are long 
enough to reach from the surface to the tunnel. At the surface 
they are placed on a line. Theoretically they should be on a line 
at the level of the tunnel. If a transit is so placed in the tunnel 
that its line of collimation passes simultaneously through botl 
wires, it is in the line of the tunnel. Such is the simple outline 
some of the difficulties are as follows: 

Although the wires are set as far apart as possible along th( 
line of the tunnel, the distance is absolutely limited by the size o; 
the shaft. Any minute error in the location of these lines (sai 
eight feet apart) will be greatly magnified when the headings an 
run out 6,000 or 7,000 feet in each direction from the base of thi 
shaft, as was done in the case of the Hoosae tunnel. The current 
of air up a tunnel shaft have considerable effect in swaying th 
wire from a true vertical. In the case of the Tamarack shaft 
4,250 feet deep, the wires were 0.11 foot farther apart at the hot 
tom than at the top. The discrepancy m that direction had n 
effect on the alignment, but if the wires had an error whose com 
bined effect in that direction was 0.11 foot, the lateral error whil 
unknown was perhaps as much or more. The uncerti^inty wa 
therefore in that case very great. Incasing such wires for th 
whole distance in a box reduces the effect of air currents. Th 
plumb bobs are swung in pails of water or oil at the bottom an 
their locations noted as carefully as possible, taking the mean pos; 
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tion of the vibrations which cannot be altogether overcome. Marks 
are then set at the bottom of the shaft (but in the roof of the 
tunnel) from which plumb lines can be hung. A transit can then 
be set by trial so that its line of colliination simultaneously passes 
through both wires. 


TUNNEL DESIGN. 

77. Cross-Sections. The variety in the cross-sections which 
have been adopted is due to the fact that there are no absolute re- 
quirements which determine the design except in a general way. 
If the tunnel passes through such very soft soil that there is ex- 
cessive pressure the form should be circular or nearly so. While 
the size of the rolling stock is in one sense a limitation, yet the 
clearance should be considerable, partly for the reason of allowing 
something for a possible settlement of the lining. A majority of the 
sections used have a semi-circle or semi-ellipse surmounting a rect- 
angle or trapezoid. Even vrhen the ground is so soft that lining is 
required not only at the top but also at the sides and bottom, the 
same general shape will be used except that the straight lines will 
be replaced by arcs of circles concave to the center of the tunnel. 
Illustrations of cross-sections will be shown under a subsequent 
section. 

A tunnel almost invariably strikes one or more veins of water 
which immediately begin to discharge into the tunnel, which there- 
after becomes the drainage outlet for such water. This necessi- 
tates an adequate provision for drainage. In a double track tunnel 
the drain will usually be placed between the two tracks, but with 
single-track tunnels they must necessarily be placed on each side. 
Pig. 48 will illustrate this feature. 

78. Grade. Many tunnels are situated at the summit of two 
grades, which are very probably the ruling grade of the road. In 
such a case it is possible to make the ends of the tunnel at practi- 
cally the same level and have no grade in the tunnel except a slight 
grade for drainage. There should be no grade summit ia 
the tunnel. Grade for drainage should never be omitted— about 
0.2 per cent grade is required. But tunnels are frequently neces- 
sary as parts of a grade which is very possibly the ruling grade of 
tjie line. ^ In such cases the grade should be very materially re- 
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duced while ranning through the tunnel. The atmospheric resist- 
ance in a tunnel is greater, the rails are apt to be wet and slippery 
and the tractive power therefore less, while the consumption of the 
limited supply of oxygen by the locomotive and the poisonous 
fumes cast off, especially when the engine is working hard, is a 
source of actual danger to the engine crew and even to the pas- 
sengers. Therefore a generous reduction of grade should be made, 
although the precise amount of compensation required is hardly 
computable. 

79. Lining. The lining required varies from no lining, such 
as may be permitted when the rock is so firm that it will be abso* 



Pig. 47. Connection with Shaft, Church Hill Tunnel. 


lutely self sustaining and will not disintegrate upon exposure to 
the weather, and a lining of the very heaviest and strongest cut- 
stone masonry which should be used when the ground is subject 
to extensive settling. This condition is far worse than any mere 
fluid pressure. Many American tunnels have been constructed 
with a permanent lining of timber, such as is illustrated in Eig. 
47. In other cases' the cross-section of a tunnel has purposely 
been made somewhat larger than necessary, so that when the tim- 
ber lining required renewal a masonry lining could be built inside 
of the timber lining without encroaching on the required clear 
cross-section and without requiring any disturbance of the timber 
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lining. In tins way the heavy expense of the masonry lining could 
be deferred until a time when the road would probably be better 
able to pay for it. True economy requires the best of cement 
masonry. When, on account of an unintentional fall of rock out- 
side of the nominal excavation lines a space would be left between 
the lining and the line of the excavation, such space sjiould be 
filled with broken stone well packed in or even with concrete or 
solid masonry. 



80 . Portals. Although no calculations can be made to de- 
termine the forces acting on a portal, it is readily seen that they 
are sometimes very great, as they must often prevent a tendency of 
the face of the mountain to slide down over the tunnel outlet. In 
Fig. 48 is shown a typical portal. These are sometimes made very 
elaborate architecturally, but the leading feature of the design must 
be its massiveness. It must act as a retaining wall against the 
direct action of the slope. If there is also a considerable stretch 
of open cut at the entrance to the tunnel, then the design is really 
simplified by walls on the sides of the cut which will act as but- 
tress walls to the portal. Some of the most diflSicult construction 
of a tunnel may occur at the portals. It is here that the thickness 
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of the natural ^‘’roof” of the tunnel runs out to piactically zero. 
Considerable thickness is required before it will become self-sus- 
taining enough to give opportunity to jdace the timbering. The 
surface soil may also be so loose that the excavation below starts 
a landslide. Therefore a very heavy timber frame must be con- 
structed outside of tlie line of the proposed portal and must be 
very heavily braced to withstand a probable tendency to a landslide. 
In one case a shaft was sunk a short distance from the portal; 
tunnel excavation and permanent masonry lining was at once com- 
menced, running back toward the portal. As the surface was ap- 
proached the thin roof was so thoroughly supported that no serious 
difficulty was encountered from a landslide. 

TUNNEL CONSTRUCTION. 

81. General Principles. A large majority of tunnels require 
a lining because the material through which they are excavated 
cannot be depended on to be self-sustaining. Except in sub-aqueous 



work, all material is sulf-sustaining over a small area and for a 
short time; a time long enough so that after a small area has been ex- 
posed a support even though temporary may be placed which will 
prevent a fall at that place. Since there are all gradations in mate- 
rial from the hardest of rock to the softest of quicksand, there are 
likewise gradations in the methods to be adopted, in the prompt- 
ness with which timbering must be placed to support exposed 
areas and also in the extent of area which may be safely exposed 
before timbering is placed. All methods agree in excavating one 
or more headings in advance of the full sectional excavation. 
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These headings are sometimes made at the top, sometimes at the 
bottom and sometimes at the two lower corners. One good effect 
of such headings is to drain the soil in advance of the main exca- 
vation and thus facilitate the sub- 



sequent work. These headings 
are then enlarged until at last the 
full sectional area, including that 
required for the lining, is ob- 
tained. The construction of the 
lining follows closely, so that in 
a stretch of perhaps less than 80 
feet may be seen all stages of the 
work, from the initial heading to 
the finished tunnel completely 
lined. 

82 . riethods. The limita- 
tions of this paper will not permit 


Fig. 51. 


a complete discussion and descrip- 


tion of the various methods which 


are used in this work. Some illustrations are shown to give the 


student such a grasp of the gen- 
eral principles involved that a 
generous application of common 
sense may enable him to accom- 
plish some of the plainer and 
simpler problems. The timber- 
ing must be so designed and 
placed that there will be little 
or no tendency for the pieces to 
slip on each other and that any 
added pressure will only bind 
the framing still tighter to- 
gether. The timbering should 
never fail except by absolute 
crushing, and its cross-section 
should be made such that it may 



Fig. 52. 


withstand any probable pressure. An inspection of the illustra- 
tions will illustrate this. 
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Much of the difficulty of tunnel work arises from the limited 
space in which the work must be done, A well-devised system of 
removing excavated material as rapidly as it is loosened and of 
handling the materials for the 
lining and placing them in posi- 
tion is therefore an absolute 
necessity. The use of small cars 
on rails is usually advisable. 

With a tunnel of any consider- 
able length, artificial ventila- 
tion during construction is nec- 
essary, especially if blasting is 
required. As before mentioned, 
compressed air may be used to 
operate the drills for blasting 
and this may supply the need. 

But where no blasting is re- 
quired, and sometimes even 
when compressed air is used, 
ventilation by fans is necessary. The fans and engines for oper- 
ating them are of course placed outside the tunnel and the fresh air 
is discharged from a pipe where desired. 

TRESTLES. 

'A trestle consists of two essential parts, the sub-structure 
framework and the floor system. Since the floor system is essen- 
tially independent of the sub-structure, it will be separately described. 
There are two systems of building the sub-structure, by piling and 
by timber frames. 

83. Pile Trestles. These are limited in height to the length 
of a single pile^ which may safely be used. The length of pile 
required must include the necessary depth to which they must be 
driven. On this account 30 feet above the ground is about the 
limit of height of a pile trestle. With exceptionally long piles 
higher pile trestles might be built, but framed bents would be 
preferable. Usually four piles are considered sufficient for single 
track, although more are sometimes used. The inner piles are 
always made vertical but the outer piles are sometimes battered so 
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as to give the trestle a greater resistance against a lateral thrust. 
For a high trestle (greater than 10 feet) tliis thrust is best taken 
up by sway bracing. The piles are surmounted by a. caj) which is 
generally 10X12 in., or perliaps 12X12 in. A still better form 
of cap is the ^^split cap/’ which consists of two pieces bolted to- 
gether as shown in the detail of Fig. 56. Other methods of join- 
ing the cap to the piles are illustrated herewith. The construction 
using drift bolts is perhaps the cheapest and most quickly erected, 
but it has the disadvantage that repairs are difficult, and if the tres- 
tle is merely temporary it is almost impossible to remove it without 
ruining the timber for future use. The mortise and tenon joint 
is perhaps the most common for good practice. The piles should 
be not less than 14 in. in diameter at the butt and 7 in. at the top, 
exclusive of bark, wdiich should be removed before driving. The 
soft durable woods such as cedar, cypress, pine and redwood are 
best for piles that are not driven in a stream where they may be 
subject to the blows of floating ice. The oaks are stronger but 
are less durable in the ground. The caps are preferably made of 
hard wood such as oak or yellow pine. They should be about 14 
ft. long for single track. The sway braces are generally 3X12 in. 
and are usually spiked with |-in. spikes 8 in. long. 

84. Pile Driving. Piles are usually driven by means of a 
hammer weighing 2,000 to 3,000 pounds, which is raised between 
guides to a height of perhaps 25 feet and allowed to drop onto the 
head of the pile which is suitably set between the. guides. A very 
cheap way is to raise the hammer by horse power, and then loosen 
a clutch which allows the hammer to fall freely. A still better 
way is to use a portable engine which winds the hoisting rope 
around a drum. Sometimes the falling hammer is required to 
draw the rope and unwind the drum as it falls. On the one hand, 
this obviates the use of a clutch and even permits more rapid blows, 
but oii the other hand, the force of each blow is very materially 
weakened and the method may be used by a dishonest contractor 
to falsely indicate a high resisting power of the pile. Excessive 
driving has been known to fracture a pile underground and render 
it almost useless. The action of the hammer splinters the top of 
the pile, causing it to ^^broom.” This action very greatly reduces the 
effectiveness of the driving. This is largely prevented by chamfering 
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off the top of the pile and driving on a wrought-iron ring, which has 
a section of about ^X2 in. and of a suitable diameter. The fre- 
quent removal of all crushed wood from the head of the pile by 
means of an adze is amply justifiable in spite of the delay caused. 
Piles should be driven until their resistance as indicated by the 
penetration for a single blow is as great as is required. The most 
commonly used formula is that known as the “Engineering News” 
formula, which when used for ordinary hammer driving is as follows: 

( 52 ) 

S 1 

In this formula R is the safe load on the pile, w is the weight of 
the hammer, both in pounds, h is the height of the fall in feet, and 
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s is the penetration in inches of the pile during the last blow. 
Sometimes the average penetration during the last five blows will 
give a more reliable value. 

Example L A pile was driven with a 2,5004b. hammer 
until the total penetration during the last five blows was 13 inches. 
During those blows the hammer dropped 23 feet. How much is 
the safe load? 


- = 31,944 pounds. 


2 wh J2X 2,500 X 23 __ 1 15,00 0 
^d"l (iXbi)-!-! 3.6 

Example 2, It is required to drive piles with the above ham- 
mer until the indicated resistance is 25,000 lb. What should be 
the average penetration during the last five blows, the fall being 
then 22 feet? 

2wli 2X2,500X22 110,000 

25,000 = -—. = = -r- 

S + l A' + l ‘^+1 


6 ‘ = 


110,000 

25,000 


— 1 = 3.4 inches. 
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Another form of pile driver is that known as the ^^steam pile 
driver.” This consists essentially of a hammer which is directly at- 
tached to a piston in a steam cylin- 
der. The hammer, weighing about 
5,500 pounds, is raised the height 
of the cylinder, which is about 40 
inches, and then falls freely. Al- 
though the fall is so much less the 
blows are very rapid — about 75 to 
80 per minute. The practical effect 
of this is that the soil does not have 
Fig.* 56. time to settle between the blows 

and the penetration is more easily 
accomplished, while the ultimate resistance is as great as before. 
On this account the constant in the denominator in equation 
52 is changed to 0.1 and the formula then becomes 



2wli 

s+OA 


( 53 ) 


FRAMED TRESTLES. 

85. General Form. Although there are multitudinous varia- 
tions in the details of construction, a very large proportion of 
framed trestles are constructed substantially in accordance with 
the typical design shown in 
Fig, 57. The outer posts are 
generally battered about 1:6: 
the cap and sill are mortised 
to the posts, although split 
sills and caps can be used ad- 
vantageously. The sway brac- 
ing should be bolted on. Al- 
though the mortise^ and tenon 
joint are most commonly 
used, there are many other Fig. 57. 

designs. The '^plaster joint” 

is one of the most common. This consists of two pieces of 3-in. 
plank which are placed on each side of the joint as in Fig. 58, and 
are bolted through and through. This form has the merits of 
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cheapness and facility for taking out and renewing any decayed or 
injured piece. Iron plates are sometimes used in a similar manner. 
Dowels and drift bolts are also used, but as mentioned before have 
many objections. 

86. Multiple Story Construction. A single-story framed 
trestle should not be made over 
25 or 30 feet high. Additional 
height is obtained by dividing the 
height into two or more stories. 

Then since all the upper stories 
must be of uniform height the 
odd amount must go to the lower 
story, as is illustrated in Figs. 

59 and 60. Some plans have 
these stories absolutely independent of each other. This simplifies 
the construction and makes repairs easy, but the trestle will be 
lacking in stiffness. These illustrations should be. studied with 
special reference to the design of the lateral 
bracing of the individual bents and also the 
longitudinal bracing of the trestle as a whole. 
Note that the lateral bracing always runs to 
some point where two or more pieces inter- 
sect, and when possible it is so designed that 
even the intermediate points are a common 
point for several pieces. A thorough bolting 
at these points greatly stiffens the structure. 
The span between the bents varies from 10 
feet to 18 feet. For high trestles economy 
requires that the number of bents shall be 
reduced as much as possible, which means 
that the spans should be increased. But this 
increases the requirements for the floor sys- 
tem, and also the load to be carried by each 
bent. 18 feet is about the safe limit for railroad 
rolling stock on untrussed wooden floor beams. 

87. Foundations. Trestles are frequently to be classed as 
^^temporary” structures. Such will justify the use of a foundation 
of a more temporary character than could be tolerated for per- 
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manent work. When time is important and the ground vsoft, piles 
are sometimes driven aud sawed off a little above the ground. 
They are so placed that a pile comes as nearly as possible under 
each post of the trestle. Of course, such foundations must be con- 
sidered as very temporary in character, as they will speedily decay 
to such an extent as to render them unsafe. Locust or chestnut 
are preferable for this purpose. 



Fig. 60. 


Another form which is even easier to construct, but which is, 
if possible, still more subject to decay, is the ‘hnud-sill’' founda- 
tion. The sill of the trestle is set on a number of timbers placed 
transverse to the sill, the timbers being about 12X12 in. X 6 ft. 
If the ground is very soft even these timbers may be set on two or 
more long timbers, laid parallel to the sill, as shown by the dotted 
lines in Fig. 62. 

When the trestle is intended as a permanent structure, aud 
especially 'when it is intended to ultimately replace it with a steel 

viaduct, a stone foundation 
may be used. If built of 
rough rubble the wall should 
be about 4 feet thick. If 
the masonry was of a better 
class the wall need not be so 
thick, but the cost would be 
Fig. 61. about the same. Lsually a 

single continuous wall would 
be built, but if the trestle is very high the usual batter adopted for 
the side posts will make the sill very long. With some designs of 
trestles, depending, how^'ever, on the plan of the posts, it is per- 
missible to save some masonry by omitting portions of the w’all 
between the center and the ends. 



102 


RAILROAD ENGINEERING 


88. Abutments. At each end of a trestle the natural sur- 
face usually approaches the grade line by a slope. If stone founda- 
tions were built for the bents, then ^ 

stone abutments would be built jl 

which would act as a retaining wall / / \ \ 

ta the last few feet of rise and irf.'.*';:. M -W 

which would support the last string- [TlA I 

ers. When piles are used an abut- “ 

ment such as indicated in Fig. 63 
is used. When no piling is used, 
an abutment may be made in the 
form of crib work. Sometimes one 
end of the last line of stringers is 
merely buried in the earth or is 

supported on a ''mud sill.’’ Of course, all of these latter methods 
should be considered as temporary. The danger in them lies in 
the chance of these places being neglected and the decay unnoticed 
until the decayed timber suddenly gives way and a costly accident 
is the result. 


TRESTLE FLOOR SYSTEMS. 

89. Stringers. The design of stringers depends somewhat 
on the cost and practicality of obtaining timbers of the length 
and thickness that theory would call for as the most economical 

size. Sound timber of the 
required length, and more 
than 16 or 17 inches in 
thickness, is scarce and cor- 
respondingly costly. The 
required transverse strength 
for stringers is, therefore, 
obtained by taking as large 
pieces as may be readily 
obtained, setting them on 
Fig. 63, ' edge or with the largest 

cross - sectional dimension 
vertical, and then bolting two or more of them together side by 
side. Two timbers, each 8X16 in., bolted together side by side 
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with the 16 in. dimension vertical, are practically as strong as a 
16X16 in. timber, and are very much easier to obtain in a sound 
condition. These stringers should preferably extend over two spans, 
the lines 'breaking joints,” This requires pieces from 20 to 32 ft. 
in length. The pieces of each line should be separated by '^separat- 
ors,” which are sometimes cast-iron spools, 1 or 2 in. long, which 
are strung on the bolts, or are sometimes made of pieces of plank 
about 6 feet long. Bolts are run through the stringers and sep- 
arators. The plank separators thus serve to tie the consecutive 
stringers together. The chief object of the separators is to permit 
air to circulate freely around the timbers. Placing the rough 
sawed timbers side by side would allow water to soak in and be 
retained, so that decay would be very rapid. The design of 
stringers is susceptible of exact calculation for the transverse 
strength required, but as this is a direct application of the subject 
of "Strength of Materials,” the method of design will not be 
elaborated here, except to call attention to the fact that the 
stringers must be designed to withstand not only transverse 
strains, but also shearing and crushing across the grain where the 
stringer rests on the cap. A very high and narrow stringer might 
have sufficient transverse strength, but might be so narrow that it 
would fail by shearing along the neutral axis. The same stringer 
might also have such a small area where it rests on the cap that 
the safe limit of crushing at^ross the grain might be exceeded. The 
safe values to be used with various kinds of wood for these various 
stresses may be found in many handbooks. The following dimen- 
sions have the approval of very extensive practice: 


Clear Span. 

Number of pieces 
under each rail. 

Width. 

Depth. 



10 feet. 

2 

8 inches. 

10 inches. 

12 “ 

2 

10 

16 

14 

3 

10 “ 

16 


90. Corbels* A corbel in a trestle is the name applied to a 
timber placed on the cap of the trestle bent and on which the 
stringers rest, Fig. 64. The argument in favor of their use seems to 
be that they greatly increase the area of pressure on the seat of the 
stringer. They can also be utilized to bind together two abutting 
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stringers. But although the crushing of the end of the stringer 
may be prevented, the area of contact between the corbel and the 
cap must be considered, to determine whether crushing might 



occur there. There is great diversity of opinion regarding their 
use. Many standard designs do not use them. 

91. Guard Rails. These are timbers varying in size from 
5 X 8 in. to 8 X 8 in. which are placed near the ends of the ties. 
They are usually notched about 1 inch at each tie so that they 
really form tie spacers and thus prevent the ties from becoming 



displaced if a car becomes derailed on the trestle. They should 
be bolted to the ties at every third or fourth tie. There are vari- 
ous methods of jointing the ends of abutting pieces. The method 
shown in Fig. 65, is perhaps as good as any. 



The name guard rail is also applied to the inner guards which 
are placed about 10 in. inside of each rail, Fig. 66. These are usually 
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the ordinary T-rails used for traction. These rails are relied on to 
keep the cars on the trestle if they should become derailed- If a 
car should become so displaced that the wheel reached the outer 
wooden guard rail, it would probably catch on it, slew around and 
jump over. Therefore the sole function of the outer wooden guard 
rail is to keep the ties spaced and in place. 

92. Trestle Ties. Trestle ties are always made of sawed 
timber. They are longer than ordinary ties — usually 9 to 12 feet. 
The depth is frequently much greater, with the apparent idea that 
they may act as a flooring that will support the rolling stock if it 
should become derailed. For a similar reason the spacing is made 
very much closer — generally equal to or less than the width of 
the ties. Sometimes even the ties are notched on the underside 
where they rest on the stringers. Some plans have a stringer run 

under each guard rail. Then 
bolts will be run through 
the stringer, tie and guard 
rail at every third or fourth 
tie. If the ties have been 
notched down on the string- 
ers and the guard rail is 
notched down on the ties, 
then these bolts will tie the 
whole system immovably 
together. 

93. Super«EIevation of 
the Outer Rail on Curves. 

Locating a curve where a 
trestle is also necessary, is 
in general very objection- 
able, but it is sometimes 
unavoidable. The objection 
lies not only in the fact that a very considerable force is* required 
to guide the train in its circular path, but the force is variable, 
depending on the variable speed, and there are apt to be oscillations 
of unknown force wLich will still further rack the trestle. Never- 
theless these forces must be provided for as closely as possible. 
If all trains moved along the trestle at precisely the same speed, 
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the problem would be comparatively simple. The whole floor 
system could be designed to resist the thrust due to the forces devel- 
oped at that speed. But since the speed may vary down to zero, 
and the train start from rest while on the trestle, which of itself 
will introduce new strains, 
the construction which is 
best for the highest speed 
is not the best when the 
train is standing on the 
trestle, or when it is start- 
ing, and vice versa. A few 
of the many designs which 
have been used mil be 
illustrated, together with 
abrief comment on the 
advantages and disadvan- 
tages of each design. The 
required super-elevation 
of the outer rail and the 
method of computing 
it will be discussed in the chapter on track work and track laying. 

(a) Inclining floor systevi and cap; sill horizontal; outer posts 
longer. Fig. 67, The construction of the trestle bents is more com- 
plicated, but that of the floor 
system is simplified. Since the 
stringers do not stand vertically 
there is a tendency for them to 
twist when the train is sta- 
tionary. 

(b) Placing wedges under 
the ties at each tie. Two or more 
wedges are required for each tie. 
Each wedge is bolted by two 
bolts. The number of pieces is 
very great, but there is the advan- 
tage that the ties are not notched or w^eakened in any way. If for 
any reason a different super-elevation is desired the wedges are all 
that need be changed. 
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(c) Placing a wedge under the outer rail at each tie, Fig. 68. 
This is similar to the last method, but requires fewer pieces. If 
the super-elevation is slight, either very long spikes must be used 
or lag screws may be used which will run through the wedges into 
the ties. For a greater super-elevation the wedge must be fas- 
tened, as shown in the illustration. 

id) Corbels of varying height, Fig. 69. The whole floor system 
is tipped as in a, but the trestle bent is as usual, with cap and 
sill horizontal. In all such cases, where the axis of the post is 
vertical, the lateral bracing of the bent should be made extra 
heavy. It should be especially noted whether the center of pressure 
under extreme conditions reaches the sill too near the outer end of 



Fig. 70. 

tie would be hopelessly 


the sill. 

(e) Tipping the whole bent on its 
foundation. The advantages and dis- 
advantages of the method under some 
conditions are obvious. 

(/) Notching the cap, Fig. 70. The 
method is mentioned on account of its 
frequent use, but the disadvantages are 
very great. The cap is weakened by the 
notching. Either the stringer or the tie 
must be notched at each tie. Usually the 
weakened if it were notched sufficiently. 


and, therefore, the stringers must be notched. The method is costly 


in construction and objectionable when made. The above methods 


are types of a great variety of plans of construction which have 


been suggested and tried. 


94. Protection Against Fire. One of the strongest objec- 
tions against the use of trestles is the danger 'from fire. Sparks 
from the locomotive or wayside fires kindled by tramps and others 
may destroy them, or, what is still more dangerous, may slowly 
eat into the timbers until they are weakened beyond the danger 
line, and yet, because the effect of the fire is not apparent to a 
careless inspection, it may result in an appalling accident. The 
danger from falling coals from the locomotive firebox is largely 
obviated by constructing a solid floor or trough on the stringers, 
the trough being filled with ballast and the ties set in the ballast 
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as usual. Another method is to cover the stringers and caps with 
sheet metal. A very long trestle generally deserves the protection 
of a special watchman or track walker. Means for fighting a fire 
when discovered are provided by reservoirs of water, made perhaps 
from halves of oil barrels, which are placed on the trestle at inter- 
vals of 300 feet. Three or four ties are made about 4 feet longer than 
the usual length. These form the floor of a platform, which, when 
provided with a railing, forms not only a place for the barrel, but 
also a refuge bay for the track walker, who may be on the trestle 
when a train is passing. 

95. Choice of Timber. When a railroad is being run 
through a virgin country where timber is plentiful and there is 
frequent occasion for trestles, ^ it pays to take a portable sawmill 
to the spot and saw the timber as required. Under such condi- 
tions any one of the various kinds of timber which are ever used 
for building purposes will answer. If necessary, the cross-sec- 
tions can be increased to correspond with the reduced strength of 
a weaker wood. But when the wood must be transported .a con- 
siderable distance and it is practicable to choose among various 
kinds of wood, the selection should be made according to favorable 
qualities. Ties and guard rails should, if possible, be of oak. 
Stringers should be made of oak or pine. Since one of the chief 
uses of corbels is to relieve a dangerous pressure across the grain 
they should be made of the hardest wood obtainable, such as oak, 
hickory or ash. The bents of a framed trestle may be made of 
almost anything, but oak, pine or fir are preferable when obtain- 
able. If the sills are liable to become buried somewhat in the 
ground so that rain will not readily be shed, then some wood like 
cedar, which is very long-lived under ground, might be preferable, 
but the strength as posts will be somewhat less than that of oak. 
The chemical treatment of timber for trestles is seldom used, except 
for trestles which are partly immersed in water where the teredo 
navalis is found. Trestles are usually considered to be so cheap 
and temporary that conditions which would justify the additional 
expense of chemical treatment would also justify the immediate 
construction of a permanent structure of steel or stone. 

On the folding plate. Fig. 71, is shown the standard plans 
for a framed trestle as adopted by the Great Northern Railroad. 
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Many of the details shown will verify those already mentioned, 
while ill other eases the variations in detail re])resent ])raetice equally 
good. The plate is well worthy of a long and close study. 

CULVERTS. 

96. Pipe Culverts. The scarcity of stone suitable for mak- 
ing a “box’" or ‘"arch” culvert has led to the adoption for many 
localities of pipe culverts, the pipes being made of tile or iron, Fig. 
72 . Pipes have several very great advantages. Their form is 
hydraulically better than any rectangular form and the surface is 



usually very much better than an ordinary masonry culvert. There- 
fore they will discharge a far greater volume of water than a box 
culyert of equal area. They are very easily placed without skilled 
labor. Sometimes they are set inside of a wooden box culvert 
temporarily placed during the construction of the road. When 
one pipe of the size which it is desired to use has insufficient area 
t'wo or more pipes may be used side by side. This feature is of 
special value when the head room between the bed of the stream 
and the grade line is limited. Iron pipe usually has such inherent 
strength that there is little need for special care in securing a foun- 
dation for the pipe. A little block of concrete at each joint is suffi- 
cient for ordinary cases, but tile pipe requires a secure foundation. 
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The danger to the pipe does not lie so much in the mere 
static pressure of the earthwork embankment above it as in the 
effect of settlement of a ‘"green” embankment. If the pipe is 
laid on the natural soil, which might be tolerated if it is very firm, 
a bed should be carefully scooped out so as to fit the pipe as closely 
as possible. A better plan is to place a thick layer of broken stone 
or brickbats and ram them to the proper form as a bed for the 
pipe. A still better plan is to place a layer of concrete under the 
whole length of the pipe. The required slope of the pipe depends 
somewhat on the accuracy of the laying and on the permanency 
of the work. A slope of 1 per cent is ample, provided the grade 
be made and maintained uniform, but the effect of settlement may 
be to change such a grade to a negative grade, which would pre- 
vent the water from being carried off. Some standard plans there- 



fore require a grade as steep as 1 in 20. At each end of the pipe 
there should be a substantial head wall of masonry. Some stand- 
ard plans make this wall very large and heavy with elaborate wing 
walls. These are justifiable on the grounds of preventing the 
w^ater at the upper end from scouring around the ends of the head 
wall or of preventing the outflowing water from scouring away 
the bed of the stream and thus undermining the low^er head wall. 

An iron pipe can be used if necessary very close to the ties, 
but a tile pipe should have a cushion of at least three feet between 
the tile and the ties. The joints in the pipe should always be 
caulked. Clay puddle is much used for this purpose and when it 
is of good quality and the work well done, the results are satis- 
factory, but if clay puddle cannot be obtained it is better to use 
hydraulic cement. The cost of the cement is an insignificant item 
considering the value of the result. 
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97. Old^Rail Culverts. These have an especial value when 
the head room between the bed of the stream and the rails is small, 
and when it is also necessary to provide for a considerable flow of 
water. The old rails, even when worn out as rails, still have a 
considerable strength as girders and a continuous layer of them 
is amply strong enough to carry the roadbed and the trafiic over 
a six-foot opening. The rails may be bound together by means 
of tie rods run through the webs of the rails, but they may also 
be confined by stones at each end of the seat course on each abut- 
ment, Figs. 73 and 74. 

Another advantage of this form of opening, over the com- 
mon plan of supporting the ties on stringers or steel girders, is 
that in this plan the ballasted roadbed is continuous. This is a 
great advantage both from the standpoint of smooth riding and of 
safety. 

98. Cattle Passes. When an embankment crosses a farm, 
cutting it in two, it becomes necessary for the road to provide a 
passage way through the embankment for the use of cattle and 
farm wagons. The cost of such a structure is compensated by the 
relief of the company from damages due to the cattle crossing the 
road at grade. These openings are sometimes built as large stone 
arch culverts or as old-rail culverts, especially if there is liable to 
be a storm-water flow through them. Another method is to set 
two trestle bents at the requisite distance apart; 3-inch planks are 
set behind the bents to hold the earthwork embankment; the 
stringers are notched down so as to take up the thrust of the embank- 
ment. This method naturally applies to embankments which are 
from about 8 to 15 feet in height. The disadvantage incident to 
all wooden structures set in earth also applies here. There is also 
the disadvantage of a break in the continuity of the ballasted road- 
bed, as well as the danger due to an accident from fire destroying 
or weakening the structure. When the head room is limited, a 
first-class permanent construction can best be obtained by the 
^'old-rair^ method or something similar. 
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PART II. 


MISCELLANEOUS STRUCTURES. 

99. Water Supply. The railroads of the country spent in 
1910 over $13,000,000 in supplying water to their locomotives. 
Part of this expense is due to the fact that a bad quality of water 
is so injurious to a locomotive boiler (as well as rendering it diffi- 
cult jfor the boiler to steam properly) that the added expense of 
procuring a suitable supply of naturally pure water or of purify- 
ing an impure supply is amply justified. A natural water supply 
is always more or less charged with calcium and magnesium car- 
bonates and sulphates in addition to impurities of almost any 
nature which come in as the refuse from factories, etc. Some of 
these impurities are comparatively harmless, especially if the 
quantity is not large. But the evaporation of the water precipi- 
tates the calcium and magnesium, which form deposits on the 
surface of the boiler. 

These deposits are injurious in two ways. In the first place 
the transfer of heat from the fire to the water is less free and 
there is thus a waste of energy, and in the next place the metal 
becomes overheated and perhaps ‘^burned.” The safety of the 
metal of a boiler depends on the free transfer of the intense heat 
of the fire to the comparatively low- heat of the water or steam. 
The prevention of these deposits may be accomplished in one (or 
both) of two ways ; the frequent cleaning of the boilers through 
the manholes and handholes provided for the purpose, and by the 
more or less perfect purification of the water before it enters the 
boiler. 

The location of the water stations must be at such places and 
intervals as the service demands. There must always be a supply 
at the extremities of each division and usually at intervals of 15 
to 20 miles between. Of course these intervals are varied accord- 
ing to the location of convenient sources of supply. The frequent 
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erection of municipal plants for water supply even in small places 
has led to the utilization of such plants, since a suitable supply 
for domestic use is usually satisfactory for boiler use, and since a 
reasonable charge to such a large consumer would generally be far 
less than the cost of maintaining a separate plant. In default of 
such supplies, a convenient intersecting stream, especially when 
combined with an existing but perhaps abandoned mill dam which 
will form a convenient storage reservoir, may be utilized. If the 
stream passes through a limestone region, the water may become 
so thoroughly impregnated with calcium compounds that a purify- 
ing plant will become a necessity and then there may arise the 
question of a choice between a conveniently located station with a 
necessary purifying plant and a less convenient location but a nat- 
ural supply of purer water. 

The chemical purification of water for railroad purposes has 
become a specialty and must be studied as such. Of course no 
attempt is made to produce chemically pure water as that would 
be unnecessarily costly. The reagents chiefiy employed are quick- 
lime and sodium carbonate. The lime precipitates the bicarbon- 
ate of lime and magnesia in the water. Sodium carbonate gives, 
by double decomposition in the presence of sulphate of lime, 
carbonate of lime, which precipitates, and soluble sulphate of soda, 
which is non-incrustant. The precipitates settle to the bottom of 
the tank and are drawn off while the purified water is drawn from 
the upper portion of the tank. Such purification may be accom- 
plished for a few cents per thousand gallons. Still another method 
of preventing incrustation in the boiler is to introduce directly into 
the water tank a non-incrustant’^ which, as its name implies, will 
so change the composition of the impurities that they will settle 
harmlessly and may be readily blown out. 

Pumping. Except when water is obtained from a municipal 
water supply it must be pumped into a tank or reservoir which is 
usually placed with its bottom 12 to 15 feet above the rails. The 
pumping may be done with a wind mill, which is very cheap but 
unreliable, or by an ordinary steam pump operated by a boiler fed 
with coal, or by a gasoline engine. The last method is becoming 
very popular, as the pumps require but little attention and the cost 
of operating them has been found to be as low as one-third or even 
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one-fourth of the cost of steam pumping. And this is true in 
spite of the fact that a railroad can usually deliver slack coal or 
screenings at a pump house alone the line of the road at a cost that 
may not exceed 30 cents per ton. The cost of pumping to a track 
tank will usually run at from 2 cents to 6 cents per 1,000 gallons. 

Tanks. The construction of the piping from a tank and even 
of the tanks themselves has become a specialty by manufacturing 
firms who can make and sell 
them much cheaper than may 
be done by any “home-made” 
method, and, therefore, the 
details of manufacture need 
not be here discussed. The 
tank must be so placed that 
‘its nearest face is about 8 
feet 6 inches from the track 
center. When one tank is to 
serve several tracks or when 
the supply is taken from a 
city waterworks, a “ stand- 
pipe” is necessary. This 
consists essentially of an up- 
right pipe which stands 
about 14 feet above the 
ground where it has a hori- 
zontal arm about 7 feet long. 

This elbow may be turned 
so that the arm is either par- 
allel or perpendicular to the 
track. As shown in Eig. 75, 
the valve mechanism is bur- Automatic standpipe, 

ied underground and the roof 

of the pit is protected so that freezing shall be obviated. 

Track Tanks. The demands for high speed require that long 
runs shall be made without a stop even for water. Very long 
runs can only be made by taking on water while in motion from a 
track tank. These have a length of 1,200 to 1,500 feet and must 
be laid on a stretch of perfectly level track. A large item in the 
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expense of installing sucE a plant is the cost of the re-grading 
which is usually necessary to make the track perfectly level. On 
the ties and midway between the rails is a tank about 19 inches 
wide, 6 inches deep and as long as desired. This trough will be 
made of -j^-inch steel plate, stiffened and reinforced with angle 
bars. Such tanks can only be used by engines which are provided 
with a scoop on the tender which is lowered at tlie proper time. 
The high speed causes the water to rush into tlie scoop with such 
velocity that it is easily carried to tlie top of the leader pipe and 
over into the tender tank. An inclined plane at each end of the 
trough automatically raises the scoop and when raised it is auto- 
matically caught and held so that there is no danger that the scoop 
shall catch in anything on the track. To jirevent the water from 
freezing in the winter, steam jets should be blown into the \vater 
at every 40 to DO feet of its length. The steam required for this 
may be many times as great as the steam required for pumping. 
The cost of such an installation will be upwards of |10,000 and 
the annual expense about |1,500. Of course these figures will 
vary with the circumstances. 

loo. Turntables. The turntable proper is an example in 
structural engineering which is now almost universally made of 
structural steel in shops wdiich make such work their specialty. 
Therefor© no discussion will be given of the table. But the table 
must be supported on a pivot w'hich must have an adequate foun- 
dation which must be able to support a load of perhaps 200 tons. 
The table revolves in a pit which is say 75 feet in diameter and 
which must have a retaining wall about it. Immediately inside 
of this w’all is a circular track on wdiich rollers on the under side 
of the turntable may run if the load is eccentric. Since this load 
•on the rail may be large it must have an adequate support. 

If the turntable must be located on wbat is originally sloping 
ground, the masonry may need to be quite deep and heavy, since 
the foundation for the pivot should be especially firm. If the 
subsoil is not self-draining, it should be thoroughly drained by a 
thorough sub-drainage and the pit should be drained by a pipe 
leading to a suitable outfall. A turntable is usually located as an 
adjunct to a roundhouse, but in any case the location should be 
made so that the switching that must be done before and after 
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Fig. 76. 300-Ton Reinforced Concrete Locomotive Coaling Plant, Provided with “Duplex” 
Shallow Pit Loader. 

Courtesy of Roberts and Schaefer Company, Chicago 
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using the table shall be made a minimum. The location of the turn- 
table in the yard is an item in the subject of Yards and Terminals. 

loi. Coaling Stations. The cost of removing ashes from 
the ashpan of a locomotive to a suitable dumping ground and of 
supplying the tender with coal may amount to a very considerable 
item unless special facilities are devised for doing the work cheaply 
as well as rapidly. Such facilities are especially necessary when 
the number of locomotives to be taken care of is very great. As 
will be seen from the vertical section of a Roberts and Schaefer 
concrete coal loader, Fig. 76, the coal car is placed over the 12-foot 



Fig. 78. Electrically Operated 2000-Ton Coaling Station 
Fourteen engines can be supplied simultaneou.sly with coal, sand, and water. 
Courtesy of Link-Belt Company ^ Chicago 


pit, a hopper receiving the coal from the car and a traveling loader 
conveying it to the bucket hoist. By means of the hoist the 
coal is carried to the top of the tower and automatically dumped 
into the storage bins. In Fig. 77 is shown the plan view of the 
bucket pit. 

Another concrete coaling station built by the Link-Belt Com- 
pany is shown in Fig. 78. This has a capacity of 2,000 tons of coal 
and is also provided with sand bins and facilities for taking care of 
the cinders. 

102. Engine Houses. On very small roads, where the num- 
ber of engines to be housed at any one place will never exceed five 
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or six, a rectangular engine Louse witL two or three parallel tracks 
is the cheapest form of construction. But as the number of 
engines to be provided for increases, and as space grows more 
valuable, the ‘‘roundhouse” is preferable. Considering the space, 
tracks and switches required to run a large number of tracks into 
a rectangular house, the roundhouse will accommodate more 
engines in proportion to the space required. A turntable is a 
necessary feature of a roundhouse, but since a turntable would 
naturally be located at any point on a road where an engine house 
was required^ the cost of the turntable should not be considered 
as an integral part of the cost of the roundhouse. 

Engine houses are used for the minor repairs which contin. 
ually form a part of the maintenance of any locomotive. There- 
fore a portion of the tracks should be provided with “pits” or 
spaces between the rails in which work may be done under the 
engine. The outer walls are preferably constructed of masonry, 
although wooden structures are not uncommon on cheaper roads. 
The roof framing should preferably be of wood, as iron trusses 
deteriorate very fast under the action of the gases of combustion 
from the engines. The effect of this is prevented as far as possi- 
ble by “ smoke jacks,” which are chimneys suspended from the 
roof so that they are immediately above the engine stack when 
each engine is placed where designed. The lower part of this 
chimney is made adjustable so that it may come down closely over 
the stack. The smoke jacks are variously made of galvanized iron 
(very short lived), vitrified pipe (too brittle), cast iron (very heavy), 
expanded metal and concrete, and even plain wood painted with 
“fireproof” paint. The floors are best made of brick; cinders 
are cheap but objectionable, wood is tolerable but lacks durability, 
concrete is almost an extravagance. Considering that the larger 
roundhouses may contain locomotives worth several hundred 
thousand dollars, fire protection is an important feature. One 
means to this end is the use of rolling steel shutters instead of 
wooden doors. In Fig. 79 is shown some of the details of what 
may be considered a typical roundhouse. The figure will illus- 
trate many of the points named above. 

103. Cattle Guards. The prevalent opinion that a railroad 
company is responsible for the death or injury of any cattle which 
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may stray on its right-of-way requires especial precautions that 
cattle, straying along a highway, shall not turn into the railroad 
right-of-way. The fundamental idea is a structure \vhich is not 



Fig. 80. Climax Cattle Guard. 


an obstruction to trains but over which cattle will not pass. The 
old way was to use a pit about two feet deep and four feet wide 



across which the rails were supported on wooden stringers. But 
this form makes a break in the continuity of the roadbed and is a 
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very fruitful source of accidents. This form has, therefore, been 
definitely abandoned for '‘^surface” cattle guards. 

Two forms of these are illustrated in Figs. 80 and 81. The 
variations in the mrface adopted are multitudinous. Usually they 
are made of iron, sometimes of wood and sometimes of some form 
of tile or cement which is not subject to decay or rust. Any form 
must have in addition the fences extending from the sides of the 
right-of-way up to the ends of the ties. These fences will be 
“headed” by a short guard fence, as shown in the left of each of 
the figures, which will prevent cattle from stepping over the end 
of the fence. 

TRACK AND TRACK WORK flATERIALS. 

104. Ballast. The ideal ballast must transfer the applied 
load over a large surface; it must hold the ties in place horizon- 
tally; it must carry off the rain water and thereby prevent freez- 
ing up in winter; it must be such that the ties may be readily 
adjusted to the true grade line and it must produce an elastic 
roadbed. The various materials used for ballast fulfill these con- 
ditions in variable degrees and at various costs. The most perfect 
and costly ballast is not necessarily the best for a light traffic road, 
but on the other hand many light traffic roads are increasing their 
operating expenses (unconsciously) in a vain attempt to cut them 
down by using a cheap form of ballast or none at all. The prin- 
cipal kinds used will be stated with a comment on each one. 

3hi(h This means 'no ballast except the natural soil. Some- 
times the natural soil is sandy or gravelly and wdll make a very 



Fig. 82. MuO Ballast. 


good ballast where it occurs, but no matter how' good the soil may 
be in some places, such a quality cannot be depended on to be con- 
tinuous throughout the line or even approximately so. Consider- 
ing that a heavy rain will in one day spoil th§ results of weeks of 
patient “ surfacing ” with mud ballast, it is seldom economical to 
use it if there is a gravel bed or other source of ballast anywhere 
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on the line of the road. If it 'irmst be used, then the drainage 
should be exceptionally perfect. The earth should be crowned 
over the ties in the center and the ditches on each side should be 
at least 20 inches below the base of the ties. This will facilitate 
the flow of water to the sides. 

Cinders. The advantages are an almost perfect drainage, 
ease of handling, and cheapness, for, after the road is in opera- 
tion, their use is but the utilization of a waste product. The chief 
disadvantage lies in the dust produced as the particles are ground 
up by use. Incidentally, a light traffic road would require a long 
time to produce enough ashes to ballast the whole road, which 
would imply a long period of operation with no ballast at all. 

Slag. In certain places such ballast is very cheaply obtained 
as a waste product, it being given away for the hauling. It is free 
from dust and the drainage is perfect. 

Shells^ fine coal^ eto. These are only used when their prox- 
imity makes them especially cheap. They become dusty in dry 
weather and correspondingly imperfect in their drainage qualities. 
They soon become but little better than mud.” 

Gravel. A large proportion of the railroad mileage of the 
country is laid with gravel ballast. This is because gravel beds 
are so frequently found on the lines of roads, from which the gravel 



Fig. 83. Gravel Ballast. 


may be dug with a steam shovel, loaded on to cars and hauled to any 
desired point where it is perhaps unloaded mechanically, the only 
strictly hand work in the whole operation being the tamping of the 
ballast in the track. Such methods make the cost per cubic yard 
very small. The gravel is easily handled and affords almost perfect 
drainage. If the gravel contains very fine stones or dirt, it should 
be screened over a half -inch screen to take the fine stuff out. 

Broken Stone. This is the best form of ballast obtainable, 
and usually the most expensive. Although hand-broken stone is 
preferable, the cost of ‘machine crushed stone is so much less that 
it is almost exclusively used. They should be broken so that they 
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will pass through a 144nch or 2-inch ring. It is most easily 
shoveled with forks, and this method has the additional advantage 
that the finest chips and dirt will be screened out. Such ballast holds 
the ties more firmly than any other form and hence is almost an 
essential for roads handling a great and heavy traffic at high speed. 
For a light traffic road running few trains and these at very mod- 
erate speed, the use of rock ballast would be almost a useless lux- 
ury unless tlie broken stone were very cheap and gravel were 
expensive or unobtainable. 

Amoind reifiiired. Good practice recjuires a depth of 12 
inches of cfravel or broken stone under the ties. With 6-inch X 

o 

8-inch ties spaced 24 inches between centers, the amount between 
the ties will be equivalent to an additional depth of about 4 inches. 



Fig. 8t. Broken Stone Balla.st. 


If the l)allast has an average width of 10 feet, say 8 feet at the top 
and 12 feet at the bottom, then one mile of track will contain 2,607 
cubic yards. Broken stone re(piires a little more tlian this since 
there should be a shoulder of ballast on the ends of the ties. (See 
Fig. S4.) 

Method of layin-fj. When ballast is laid during the original 
construction of the road, the proper method is to haul the most of 
the ballast with carts or on the contractor’s temporary track and 
spread it evenly to the level of the bottom of the ties. Then the 
ties and rails can be laid and a construction train can haul what- 
ever ballast is required for surfacing and tamping. When the 
ties and rails are laid on the bare subsoil and the construction 
trains with ballast are run over it, the rails are apt to become 
badly bent and kinked. A compromise between the above methods 
is to use light construction cars which may run on the standard 
gauge track without doing the injury that would bo caused by 
standard loaded rolling stock. 

Cost. The cost of ballast depends on {a) the initial cost as it 
comes to the road, Qj) on the distance from the source of supply 
to the place where used, and (c) on the method of handling. A 
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little thought will show the variation in these items for different 
roads, and therefore any estimates of cost are necessarily approxi- 
mate. As an average figure the cost of broken stone ballast in 
the track may be computed as |1.25 per cubic yard, and the cost 
of gravel may be put at 60 cents. The cost of placing and tamp- 
ing gravel ballast is estimated at 20 to 24 cents, while the similar 
estimate for cinders is put at only 12 to 15 cents. The cost of 
loading gravel on cars, using a steam shovel, is estimated at 6 to 
10 cents per cubic yard. 

105. Ties. The cost of ties to a railroad is too apt to be 
superficially considered as the mere market price of the ties deliv- 
ered to the road. The true cost is the cost of the maintenance of 
suitable ties in the roadbed for an indefinite length of time. The 
first cost is but one item in the total cost. A cheap tie must be 
soon renewed. The labor of renewal is a considerable item of cost. 
The renewal disturbs the roadbed, w'hich requires adjustment to 
keep it from getting uneven. The unavoidable unevenness of the 
roadbed has an actual although uncertain effect on operating ex- 
penses, increasing the fuel consumption and wear and tear on the 
rolling stock. It even has some effect on possible or safe speed. 

In round numbers, if the cost of buying and placing a good 
tie is twice that of a cheap tie, and the good tie lasts twice as long 
as the cheap tie, the economics of the cases are nearly equal. But 
on the one hand we have the interest on the extra cost of the good 
tie for the lifetime of the cheaper tie and on the other hand we 
have the additional cost of maintenance of way when using the 
poorer ties and the indefinite increase of operating expenses due to 
a poor roadbed. The annual cost of a system of ties should there- 
fore be considered as the sum of (a) the interest on the first cost, 
(5) the annual sinking fund that would buy a new tie at the end of 
its life, and (c) the average annual maintenance for the life of the 
tie, which includes the cost of laying and the considerable amount 
of subsequent tamping that must be done until the tie is settled 
in the roadbed, besides the regular track work due to the tie. 
Such a method of comparison is essential in considering the 
economics of chemically treated ties and untreated ties. 

' Wood. A good tie must last as long as possible in the ground, 
must be hard enough not to be unduly affected by ‘‘rail-cutting,’’ 
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must be bard and tough enough to hold the spikes, and finally 
must be reasonably cheap. Throughout the United States some 
of the varieties of oak fulfill these conditions (on the whole) better 
than any other kind. Pine is the second choice, largely determined 
by its local cheapness. Cedar and chestnut come next, while red- 
wood, cypress, hemlock, tamarack and a few others have a lesser 
use. Redwood and cypress are as good as any from the standpoint 
of mere decay, but they are so soft that the rails cut them and 
spikes have but little holding power. Since spikes must be driven 
within a very small area on the face of the tie (for the tie must be 
placed symmetrically under the rails), when a spike is partially 
pulled up by the rail tending to turn over, the spike must be re- 
driven very near its former position. On a curve there is a very 
great force tending to turn the rail over, and when the holding 
power of the spikes is not very great, they must be frequently 
re-driven. Forcing them down in the same hole is almost useless. 
It thus happens that a tie of soft but durable wood will be spike- 
killed” long before any decay has set in. Redwood ties have 
been largely used in the West, and when they are protected by tie 
plates from rail-cutting, their life in a dry climate is very great, 
especially on tangents. 

DivieuHions. Ties for standard gauge roads are 8 feet, 8 feet 
6 inches, and occasionally 9 feet in length. They should be 6 

inches to 7 inches thick, and if 
sawed should be 8 inches or 9 
inches wide. If they are hewed, 
MUETiE. SUB TIE. QUARTER TIE. tficy shouW havo u howod face of 

Fig. 85. about the same amount. Sawed 

ties are a practical necessity on 
trestles and bridges, and elsewhere they are preferable. When ties 
are cut from large timber, as is now frequently the case, sawing is a 
necessity, but there is a general opinion that hewed pole ’’ ties 
are more durable than sawed ties. In any case the bark should 
be entirely removed before they are laid. 

Spacing. The most common spacing is 24 inches from cen- 
ter to center, which is the same as 15 per 30-foot rail, which is a 
common way of stating it. As many as 20 per 30-foot rail are 
sometimes used if the ties are small, but as this means only 18 
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inches from center to center, the space left for tamping is small 
and the support to the rail may be even less than that given by 
larger ties with wider spacing and more perfect tamping. The 
spacing should not be exactly even as more support is needed at the 
joints. Two ties are placed so that the rail joint is evenly sup- 
ported by them. If the rail joints are staggered,” as is usual, two 
more joint ties are placed somewhat closer together near the middle 
of the opposite rail. The remaining ties of the allotment (say 15) 
per rail will be divided evenly in the remaining spaces. 

Rules for cutting. It should be required that hewed ties 
should have their two faces truly parallel; the trees should be 
reasonably straight, one rule being that a straight line passing 
through the center of one end and the center of the middle shall 
not pass outside of the other end; they must not have severe splits 
or shakes; they should be cut in winter, or when the sap is down; 
they should be piled for at least six months before being used. 
When ties are furnished by farmers along the right of 
way, it is specified that the ties shall be neatly piled 
crosswise in piles on ground not lower than the rails, 
to be at least seven feet from the rails. 

Rules for laying and renewing. The largest and 
best ties should be reserved for joint ties- Whenever 
spikes are drawn out, the hole should be plugged with 
a wooden plug which will prevent water from settling 
in the hole and thus causing rapid decay. Ties should 
always be laid at right angles to the rail and never 
obliquely. When renewals are to be made, the requi- 
sitions are to be based on an actual count of ties to be 
renewed and not as the result of any wholesale estimate. 

It is unwise to use a mixed variety of ties in the track 
so that their size, elasticity and durability are very dif- 
ferent. This will, by the variation in elasticity, cause rough riding. 

Cost. Local circumstances very greatly affect the cost, even 
for the same class of ties. Railroads sometimes succeed in monop- 
olizing the tie production in the territory through which they run 
by refusing to haul ties for any other customer or railroad, except 
at prohibitory rates, and control the price somewhat by refusing 
to pay more than the lowest limit at which the local people will 
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supply tlie. ties. Tlie Li'st ties procurable in a section can thus be 
procured for 45 to 50 cents j)er tie, and where common labor is 
very cheap this price is cmt even to 25 cents. On the other hand, 
the very best of largo oak ties will often cost 75 to 80 cents. In 
view of the above variation in price, any estimates must depend 
on local conditions. 

io6. Rails. The form of rail section popularly known as 
the A.S.O.E. section, was adopted by a committee of the American 

the A.S.C.E. section, was adopted 
by a committee of the American 
Society of Civil Engineers in 
1893, after a great deal of discus- 
sion and study. That form is 
now used by the most of the rail- 
roads of the country. The numer- 
ical dimensions and angles shown 
in Eig. 37 arc constant for all 
weights of rail. The letters indi- 
cate the variable dimensions, 
which arc given in the following 
tabular form : 
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About 1909 the American Ilailway Engineering Association 
proposed two types of sections (x\ and B). Series A is designed to 
meet the wishes of those who desire a rail with a comparatively thin 
head and high moment of inertia, and series B for those w^ho believe 
that the head should be narrow and deep and that the moment of 
inertia is comparatively unimportant. The radius of the. upper 
corner of the head is increased from to The side of the 
head, instead of being left vertical, has a flare of 3° 35' for the A 
type and 3® for the B type. In 1914, the Rail Committee reported 
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that the A.S.C.E. sections were still extensively used and appar- 
ently had not been largely replaced by the proposed new sections. 

The feature in rail design which has excited the most discussion 
is the radius of the upper corners of the head. Rail wear begins 
there and rails with sharp corners will wear longer than those with 



larger radii. The rapidity of the rate of rail wear after the corner 
has worn off is one proof of this, and so from the maintenance of 
way standpoint sharp rail corners are desirable. But excessively 
sharp rail corners produce excessive wear on the flanges of the wdieels, 
not only wearing out the wheels quickly but even rendering them 
dangerous and liable to cause a derailment. The compromise of 
•ft" radius, adopted in the A.S.C.E. design, was increased to |" 
in the A.R.E.A. design. 

Weight. The weight of 
rail that should be used on any 
road is an exceedingly important 
financial and technical question. 

It is the largest single item of 
expenditure in the construction 
of a road, and the temptation to 
cut down the item by 6 per cent 
or 10 per cent is very great. F or 
all ordinary sizes the price per 
ton is uniform, and therefore a reduction in weight per yard means 
a corresponding reduction in the cost. But it should be considered 
that what is desired is a rail that has stiff'yiess and stTenyth^ no 
matter how much it weighs. 



Fig. 89. Weber Rail Joint, 
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It can readily be proved that if all sizes of rails bad exactly 
similar cross-sections (which is nearly true) then the stiffness of a 
rail varies as the square of the weight and the strength varies as 
the I power. This means that if we add 10 per cent to the 

weight (and therefore to 
the cost) of the rail we are 
adding 21 per cent to the 
stiffness, and over 16 per 
cent to the strength. As a 
more concrete example, 
suppose that some desire 

Fig. 90. Bonzauo Rail Joint. to make the Weight of the 

rail for a road 60 lb. per 
yard, and others wish to use a 70-lb. rail. At |30 per ton (of 
2,240 pounds) the difference of cost will be 1471.42 per mile of 
single track. But on the other hand, although the cost is increased 
by 16§ per cent, the strength is increased 26 per cent, and the 
stiffness is increased 36 per cent. The increase in stiffness is more 
than double the increase in cost. Unfortunately there is no ab- 
solute criterion as to the amount of stiffness or strength required 
since it depends largely on the unknown, uncertain and variable 
tamping of the ties and the support which the ties receive from 
the ballast. But the above relative figures hold good, and consid- 
ering that a stiff track means decreased rolling resistance, higher 




Fig. 91. Continuous Rail Joint. 


speed and greater safety, a considerable increase in weight over 
that minimum on which it would be possible to run trains is not 
only Justifiable but is a measure of true economy. As a general 
statement, it may be said that 60 lb. per yard is the lightest 
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'weight which should be used on a standard gauge road running 
ordinary rolling stock, no matter how light the traffic. Roads 
with a fair business should have 70-lb. rails. The great trunk lines 
are relaying with 100-lb. rails on the heavy traffic divisions, and 
usually have as heavy as SS-lb. rails on all but the small branches. 

Length, The standard specifications proposed by a committee 
of the American Railway Engineering and Maintenance of Way 
Association in 1902 contained this clause: ‘^The standard length 
of rails shall be 33 feet. Ten per cent of the entire order will be 
accepted in shorter lengths, varying by even feet 'down to 27 feet. 
A variation of J-inch in length from that specified will be allowed.” 



Fig. 93. Wolhaupter Bail Joint and Section Throngli Center. 


During late years much experimenting has been done with the 
idea of increasing the length of rail, and a considerable amount of 
rails of 46 and even 60 feet has been laid. These have the un- 
doubted advantage of saving a proportionate number of rail joints, 
which are always a source of trouble, but at the same time the 
allowance for expansion which must be made at eveiy joint must 
be proportionately increased. The above recent standard specifica- 
tion apparently indicates that the increase in length has not proven 
desirable. 

107. Rail Joints. The action of a heavy wheel rolling on 
an elastic rail is to cause a wave of elasticity to run in front of the 
point of contact. A perfect track is one that will keep that wave 
of elasticity perfectly uniform, which requires that the rail joint 
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slioiild have tlie same strength and stiffness as tlie rail. Only a 
welding of the rails, making them continuons, would accomplish 
this. Any rail joint which is as strong as the rail is necessarily 
much heavier and stiffer. Passing by the older forms which have 
now become obsolete, we have in Pigs. 88 to 93 the forms which 
are now competing for adoption. The ‘'angle bar” is still used 
more than any other kind, but many of the other forms have 
demonstrated their reliability and fulfilment of the requirements 
as nearly as may be hoped for. Nearly all of these designs are 
used exclusively as “suspended” joints rather than as “sup- 
ported” joints, the difference being, as the name implies, that a 
suspended joint is placed between two ties so that each end of the 
joint has an equal bearing on the ties; a supported joint is set 
directly over a tie and hence must get practically its whole sup- 



Fig. 93. Atlas Suspendea Rail Joint. 


port from that one tie, unless the joint is so long that it rests on 
the adjacent ties, thus making it a “ three-tie” joint. 

Angle bars are usually about 20 inches long. Of course, the 
bars, of whatever kind, should be so made that they will fit closely 
under the head of the rail and also have a close fit on the top of 
the flange. This means that every rail joint must be made with 
special reference to the particular design of rail with which it is 
to be used and that it will fit no other design. For the smaller 
sizes of rails and on light traffic roads, four-bolt angle bars are 
used, but the longer and heavier bars are usually made with six 
holes. The holes are made in a somewhat elliptical form and the 
track bolt has a corresponding form immediately under the head. 
The bolt is thus prevented from turning when the nut is screwed 
on or off. The holes in the rail are made about inch larger in 
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diameter than the bolt. This is to allow room for expansion of 
the rail due to temperature. 

Insulated Joints. Rails are very frequently used to form 
an electric circuit as part of the system of signaling. As an item 
in the system it is required that certain joints shall be so made 
that no current shall pass 
between adjacent rails. 

This requires the use of 
insulated joints. A plate 
of some insulating ma- 
terial is placed between 
the ends of the rails and 
even the joint bars, of 
whatever kind, must be 

T « , . 94. Insulated Joint for Track Circuit. 

made or wood, or it ot 

metal must have the metal insulated from the rails. One form of 
such a joint is illustrated in Fig. 94. 

io8. Tie Plates. Many of the soft-wood ties are very dura- 
ble as regards decay, but are ^^cut’’ by the rail very badly. This 
is not^ due to mere static pressure but to the working of the rail 
on the tie during expansion, and to impact when the rail has 
become loosened somewhat from the tie and a wheel load suddenly 
forces it down with a hammer blow. The cutting on curves is 
also due to the excessive pressure produced by the edges of the 
flanges which is developed by the centrifugal action of the rolling 

stock. Another advantage in the 
use of tie plates lies in the fact that 
the spikes are mutually supported; a 
spike cannot be forced laterally in 
the tie without drawing the tie plate 
with it and this is resisted by all the 
Fig. 95. Tie Plate. spikes passing through the tie plate. 

The cost is insignificant compared 
with the added life of the tie, especially if it is a soft wood tie. 
The advantage with an oak tie is not so great proportionally. 

It is very important that the spikes should fit the spike holes 
with but very little play, otherwise one of the primary objects of 
the plate will be defeated, and the rail will not be secure against 
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with flat plates. A flat i 
(note the round holes) is s 
109^ Rail Braces, 
against the outer rail on j 
also the pressure against 
rail when a train stops oi 
which has a considerable 
elevation, is frequently pr 
for by'^rail braces’’ such i 
illustrated in Figs, 99 and 
Sometimes these are made 
cast iron, but these are bri 
tie and are apt to be brok' 
biV a blow from a spike mt 
when the spikes are drive 
The preferable form, althc 
or ^'press’’ them from wto 
a form which has a plat 
makes it a combined rail 1 
no. Spikes. The 
holdiner power, but it ir 
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ing tLe surface rough and even jagged, decreases rather than 
increases the holding power, and also destroys the fibre of 
the wood. The best form is a spike with plane and smooth 
faces. The point should be made so as to cut the fibres of the 



wood instead of crushing them. By this means the fibres are 
pressed outward and downward, and thns any upward pull only 
'tends to draw the fibres back to their original place and so increase 
the pressure against the spike and thns increase the friction and 
the holding power. The standard spike for rails weighing more than 



Fig. 99. Atlas Brace KK. Fig. 100. Atlas Brace K. 


56 pounds per yard is 5-| indies long and -^\-inch square. There 
will be about 375 in a keg of 200 pounds. On this basis, if the 
ties are 24 inches apart and four are used per tie, there will be re- 
quired 5,632 spikes per mile or 28.16 kegs. Of course a consider- 
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able allowance must be made for loss and waste of various kinds. 

in. .Track Bolts. The track bolt must have suiBScient 
strength to hold the angle plates together with such force as will 
develop the full strength of the angle plates. And yet this must 
be accomplished so that the friction devel- 
oped will not be so great that the rails may 
not slide in the joints during temperature 
changes. On a straight track tiie contrac- 
tive pull due to a fall of temperature is so 
great that no possible gripping of the bolts 
could prevent slipping, but it is quite possi- 
ble that when rails expand, and especially 
when on a curve, the resistance to slipping 
might be so great that the track would 
bul^e out of alignment instead of slipping: 

FiS. 101. Track Bolts. ^ ^ ^ 

at the joints, buch an eiiect does actually 
take place Avhen the allowance for exjiansion is insufficient and the 
rails continue to expand after they liave butted end to end. 

Another reipiirement is that the bolts shall not turn while 
the nut is being turned. This is accomjdished by an enlargement 
of the bolt just under the head, as shown in Fig. 101. This fits 
fairly closely in a corresponding oval -shaped hole in the angle 
plate. The sizes shown in the figure are about wdiat should be 
used vdth a 70 or 80-pound rail. Heavier rails require a longer 
bolt and one that is proportionately lu'avier. The type of rail 
joint used, and also the type of nut lock if any, will deteinuine 
tlie required length of bolt, while 
the weio:lit of rail should deter- 
mine the diameter. The diam- 
eters vary from inch to 1 inch, 
and the lengths from 8 inches to 
5 inches. Fig. 103 . Ajax Tail WashtT. 

1 12. Nut Locks. There are 

three types of nut lock — [a) those which have an elastic cushion 
under the nut which absorbs the vibrations that would otherwise 
loosen the nut, [h) those by which the nut is made to grip the 
bolt (by some unusual device) so that vibration will be insufficient 
to loosen it, and fc) the ^‘positive” type, in which the locks arepre- 
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vented from turning by some definite and positive mechanical check. 

The Ajax Tail Washer,’’ shown in Fig. 102, is a sample of 
the first class, although it also has some of the elements of the 
third class, since the sharp steel points will tend to bite into both 


the under side of the nut 
and the side of the angle 
plate where it rests 
whenever there is a tend- 
ency for the nut to turn 
backward. These points 
merely drag and slip 
when the nut is being 
tightened. 



The Columbia nut lock, shown in Fig. 103, is a sample of 


the second class. The nut is compound, the inner piece being a 


four-sided frustum of a pyramid, the edges being rounded. This 


fits into a corresponding recess in the outer piece. The inner 


piece is also cut through so that it may be slightly squeezed 
together. The pyramidal form requires both pieces to turn to- 
gether. When the outer piece comes in contact with the angle 
plate it is forced back (relatively to the inner niece) which squeezes 



Fig. 104. Gordon Nut Lock. 


the inner piece together and causes it to grip the bolt. The more 
the nut is turned, the tighter the grip. 

The Gordon nut lock, shown in Fig. 104, is a sample of the 
third class, although it is designed to be used only with the form 
of angle plate which is shown. In the form shown the square 
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nuts niuHi he iuriicd until one in exactly on line. A one- 

eiglith fonv<‘ircl or hack will ahcays accomplish this. Tluis 

when the bar IkS slipped 'in all nuts are absolutely jn’evented from 
turning. The above designs have Ixam scIccUmI as mere samples 
of each class from a great multitude of designs of greater or less 
merit which are on the ma,rket. 

LAYING TRACK. 

1 13. Survey After tlie earthwork is cortiplete<l and the 
culverts and bridges are built, the cenUu* line of the track must be 
re-located on the roadbed surface of the tills and cuts. Reference 
points should have been establislu^d during the originaJ survity so 
that l)y the intersection of two radii swung frcnn ptu’manently 
established points the beginnings ami endings f)f all corves may 
be re-located. Then all interme<liate stations should l>e tilh^d in. 
A line of levels shonhl theii 1 h‘ run and the acTeement of these 

r-i 









HKJHT UKOSa. 

Fig-. 105, Riglit and Wrong Method of Ijiiying 'rie.s. 


levels with the designed grade shonhl 1 k^ determined. If the levels 
of the cuts and hlls has lieen followed witli sniticient closeness 
during construction, there should lie 110 discrepancy except that the 
levels of hlls should lie somewhat liigluu* than that called for so as 
to allow for subsequent settlement. 

114. Laying Ballast. This has already been discussed in 
§104, as has also the policy of laying the ties and rails first and 
then drawing the ballast in a construction train on the poorly 
supported track. 

115. Laying Ties. If the ties have he<m sawed to an exact 
length, the alignment of one end will of course line up the other 
hut when ties have l)eea liewed and chopped off and sometimes even 
when they have been sawed, there is a range of several inches in 
their length and then it is required that they shall be aligned at 
one end or the other, A little stick may be furnished the track- 
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men as a spacer, but with a little experience they will space the 
ties as closely to the required spacing as is necessary. The ties 
should always be laid with rings convex upward rather than con- 
cave. Of course a pole tie, when it is perfectly symmetrical, will 
be the same either way, but there is usually a choice, as is shown 
by the figure. When the rings are concave upward there is a 
greater chance for water to soak in and cause decay. Turning the 
tie the other way, the water will shed off more freely. 

ii6. Laying Rails. Rails should be laid so that the joints 
are staggered as nearly as possible. This requires a half-rail length 
at the start. But the difference of length of the outer and inner 
rails of a curve will disturb the arrangement of the joints, no 
matter how perfectly it may start. These differences may be neu- 
tralized by selecting rails which are a foot or two shorter than the 
usual length. But the occurrence of a switch will require a read- 
justment of the joints, and may require a rail cutting so as to bring 
a joint where desired. Very short lengths of rail should be 
avoided. If a full length rail comes a few feet short of a point 
where a joint must be made, it should be cut so that both pieces 
shall have a fair length. The rails are first laid approximately in 
position and end to end. 

When placing the joints on the rails, allowance must be made 
for rail expansion due to temperature. The theoretical amount to 
be allowed is .0000065 of the length for each degree Fahrenheit. 
If it could be readily determined just what is the temperature of 
the rail (which is possibly much higher than that of the air) at the 
time the rail is laid and also the highest and lowest temperature 
that it will ever attain, the problem would be comparatively simple, 
but the fact that these quantities are so uncertain seem to render 
useless any attempt at an exact calculation and to justify the rough 
and ready rule of “allowing inch for coldest weather, |-inch 
during the spring and fall, and yi-g -inch during the very hottest 
weather.” ^ The allowance of J-g-inch during the very hottest 
weather is apparently based on the idea that the rails should never 
be allowed to butt up against each other, for then any additional 
expansion will cause the rails to buckle. If a rail was laid when 
its actual temperature was 60^^ F., its length of 33 feet would be 
increased by about inch if its temperature were raised to 
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120"', HB might readily happen under a burning Bummer Bun when 
the tempei’ature of tlu‘ air in the sliade was |)erha])S lOOA A prae- 
tical method of making an allowance wliieh would he Bufficiently 
accurate would he as follows: l^lace a hull) thermometer (one 
without a metal frame) so that the hull) lies against the rail aim 
then cover it up so as to protect it from the air and so that it will 
assume the temperature of the rail as closely as possilile. The 
expansion of a 88-foot rail for each degree is 

.0000005 y 88 X 12 .002571 inch. 

If we allow 120' (some allow 150 ) as the maximum beyond 
which it is assumed tlnit the temperature will nevtu* rise, then the 
difference between this maximum and the ascertained temperature 
of the rail, when multiplied by the above allowance per degree, 
e(pials the gap to lie allowed at each joint. Strips of sheet metal 
of the r(‘(juired thickness should he furnished to the trackmen. 
Tliese strips are placed temporarily between the rail ends which 
obviates any necessity for measuring on their part. When the 
joints have ))een bolted up, one line of rails is spiked so that they 
are at the j)roper distance from the ends of the ties. Then by using 
a ‘‘track gauge’" at every othm* tie the other line of rails may he 
spiked down. The Intermediate ties are then spiked. Standard” 
gauge, wliich is in almost univcu’sal use in this country, is 4 feet 
81- inches 4,708 fet‘t. Altliough the gauging should be all rigid 
for these other lies, the gauges should he at hand to check the 
previous work, especially if it is on a sharp curve. Track instruc- 
tions fre(|Uently «[)ecify that rails should he ])reviously htmt before 
laying around eurv(‘s, or in other words, tliat the rails should have 
the jiroper curve wlum lying freely on the ties. Of course the 
necessity for this increases with the degree of curvature, it being 
unnecessary for vm-y (*asy curves. 

The practical troulile comes at the joints; the rails instead of 
having a common tangent will intersect at an angle which is de- 
structive both to the track and the rolling stock when trains are run 
at high speed. The ideal method is to have the rail bending done 
by rollers in a rolling mill and this method is almost a necessity 
for the very sharp curvature employed on some electric roads. 
The held method is to use a “rail bender” which bends the rail in 
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lengths of about two feet and which must be operated very care- 
fully and skilfully to avoid ruining the rail. A rail is bent until, 
when a string is stretched from the inside of the head at one end 
to the inside of the head at the other end, the distance from the 
middle point of the string to the inside of the head 
at the middle of the rail is as computed below: 

In Fig. 106, since the triangles AOE and 
ADC are similar, AO : AE :: AD : DC, or E. — 

-g- AD^ X, When as is usual, the arc is very 

short compared with the radius, AD = AB 
very ‘nearly. Making this substitution, we have 



Fig. 106. 


R = 


chord^ . , ^ 

(very nearly) 


( 54 ) 


Inverting the formula we have the formula required for present use; 


chord*^ . , . 

a? = (very nearly) 


( 55 ) 


Although not mathematically accurate, the maximum error in any 
practical case is far within the attainable accuracy using a string. 

Example. What should be the middle ordinate for the outer 
rail (33 feet long) for a 6 degree curve? We will call the chord 
33 feet since the slight inaccuracy involved only tends to neutral- 
ize the inaccuracy of the formula. R = 965.37 + 2.35 = 957.72. 
Then 33^ (which equals 1089) divided by (8 X 957.72) = .142 
foot or 1.70 inches. If a similar calculation is made for the inside 
rail the difference in the ordinate is less than .01 inch, which shows 
that unless the curvature is excessively sharp there is no need to 
make the allowance for half-gauge (2.35, as is done above) nor even 
to use great accuracy in the decimals. A table giving the middle 
ordinates for 33-foot rails for different degrees of curvature is a 
desirable part of the equipment of each track foreman. 

The spikes on the opposite sides of a rail should be driven 
“ staggering,” so that there will be less tendency to split the tie. 
The direction of the staggering should be reversed at the two ends 
of the tie, so as to prevent a loosening of the hold of the spikes. 
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such as would occur if the reverse method were used uud the tie 
were to bc(‘ouie displac<‘d and not p-rpendicular to the rails. Such 
an item of construction, wiiih^ very simple, is of vital importance, 
117, Surfacing. Tra,ek eenttu’s <sta.ki‘S) having lK‘eu placed 
inline, the aligninent of tin* tracdc is made jRa’lect. The rail lay- 
ing sliould have been dont‘ with the rails a few inches below their 
proper grade. Tlum jacks an^ plaee<l under the ties (or rails, as 
most convenient) and the track is raised to grade, as given by 
grade stakes which should liavi* been previously set. I’sing tamp- 
ing picks or shovels, the ballast is jammed under the ties until 
tliey are solid at the desired grade. Picks or 
tamping bars are best for tamping broken 
stone liallast. but gravel can be most easily 
tampiHl with shovels. 

SKmMr 1 18. Super-elevation of the Outer Rail 

fi jliiilr on Curves. It is oiuM>f the demonstrations 

m Wp of ])hysies that the forct* required to make a 

mass move in a eireular path eijuals (Jr* 
HI ylt, in which G is the weight, a the velocity 

HI in iWX per seeoml, <j the acceleration of the 

^Hl force of gravity in feet ])er second in a sec- 

ond, and li the radius of curvature. If the 
rails on a curve were level transversely^ such 
a force could only Ih^ furnished by tlie pres- 
sure of the wlieel ilanges against tlu^ rail. To 
avoid this objectionable [iressure, tiie outer 
rail is elevated until the inward component of the incdined wlieel 
pressure eipials the computed centripetal force re<|uired. 

In Fig. 108, oh may repre.sent the resultant pressure on the 
rails at the same scale at which represents the weight G. Then 
(to is the recpiired centripetal foretu From similar triangles, we 
may write sn : .svm ao : or, (’all g — 82.17. Gall li 5780 
D, which is suthciently accurate for the purpose, (^all v = 
5280 V •*” 8ti00, in whicdi V is the velocity in miles per hour. 
o(N- is the distance between rail centers, which for an 80-lb* rail 
and standard gauge is 4.01G feet; m/h is slightly less than this. As 
an average vahu*, call it 4.900, which is its exact value when the 
super-elevation is 4| inches. Galling m ^ we have 
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ao , „ Gr 1 
e = sm — = 4:.y TT 
oc gr\> G 

^ = .0000572V^’d' 


4.9 X 6280‘^V'D 
82.17 X 3600^ X 5730 


Studying the above formula, it will first be noticefi that the 
required super-elevation varies as the square of the velocity, which ' 
means that a change of velocity of only 10 per cent would require 
a change of super-elevation of 21 per cent.~ Since train velocities 
over anyroad are so very variable, it shows that it is iinpossibie to 
make any super-elevation fit all trains even approximately. There 
are several approximations in the above formula, but none of them 
will affect the result as much as a change of less than one per cent 
in the velocity. 

Practical Rules. A very simple and commonly used rule is 
to elevate one inch for each degree of curvature. This rule agrees 
with the above formula when the velocity 
is about 38 miles per hour. If a train is 
running slower ‘than the speed for which 
the super -elevation was designed, the 
practical effect is to relieve the pressure 
against the outer rail which still exists in 
spite of super-elevation on account of the 
necessity of turning the groups of four 
or six wheels under a truck or engine. 

Therefore the better plan is to elevate for 
the fastest trains. Thirty-eight miles an hour is so near the max- 
imum for a light traffic branch line, that the above rule is very fair, 
although, of course, not so good as a more accurate one. 

Another rule, which is especially good for track maintenance 
when the track foreman may not even know the degree of curve, is 
developed as follows: Assume that x in equation 55 is equal to e 
in equation 56, and we have 



chord} 

“SET 


== .0000572 V'D 


but since D = 5730 R, we have 
chord? = 2.621 and 
chord = 1.62 V 


( 57 ) 
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Assume that tlie limit of 50 miles per liour is set as the 
speed of the fastest trains, then rhord = 14)2 X 50 = 81 feet. 
This means that if a string or tape, having a length of 81 feet, is 
stretched between two points at that distance apai't on the inner 
head of the outer rail, the length of the ordinate at the middle of 
the string equals the required super-elevation for 50 miles per 
hour. Similar computations can be made and tabiihitefl for all 
other desired speeds. On double track, since the speed on an 
ascendintr orade will almost certainly be less than the speed of 
trains coming down that grade, there should theoretically be a 
difference in the super-elevation to allow for this difference of 
speed. On some roads the track instructions contain specific 
instructions to allow for this. 

SWITCHES AND TURNOUTS. 

119. Switch Construction. The universal method of keep- 
ing the wheels of railroad rolling stock on the rails is to put 


’O 



flanges on the inner edges of the wheels. When the wheels are to 
be led away from the main track, it must be done by creating a 
new pathway for these flanges. This is done by leading the wheel 
flanges through the rails or by raising the wheels sufficiently so 
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that they may pass over the rails. Both methods will be de- 
scribed. The method of leading the flanges through the rails is 
most commonly used since it does not require raising the rolling 
stock over the rail. 

When the rails are first led out from the main track, it must be 
done by one of two general methods, the stub-switch method, 
illustrated in Fig. 109, or by the point-switch method, illustrated 
in Fig, 110. Of course these figures are only diagrammatic and 
it should be at once understood that in these figures as well as in 
many others in this chapter, it has been necessary to use very 
short radii, very wide gauge, and very large frog angles in order 



Fig. 111. Details of Point Switcli. 

to illustrate the principles by figures which are suitable for the 
page and which would at the same time be intelligible. 

The use of the stub switches is now confined to the cheapest 
of yard work or private switches which run off from sidings. They 
should never be used in any main track. Their construction may 
be implied from Fig. 109. The pair of movable rails are tied 
together at the proper gauge by tie rods. The two pairs of stub 
ends are of course fixed. The details of a point switch are illus- 
trated in Fig. 111. Note that one rail on each side is absolutely 
unbroken. The other rail has nearly all of the head cut away and 
a part of one flange. The other flange and the web, with that 
part of the head immediately over the web still remains. The tie 
rods which are clearly shown connect this pared-down rail with a 
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similar mil on tla* sidt^ The last tie rod has an extension 

to which tlu^ switch ro<l from the s\vit(di Htaml is aitacluHl The 
niovine; rail slides on tie plates which have rail hrace-s on the outer 
ends wliich stiffen th<^ rail against the. unusual lateral strain to 
which it is suhj(M*t<*<i. The angle t)f these switch points varies from 
ir 52' to 2® 3()'. 

Sfri/r/i Oiu* type, of swit(*h stamh which also com- 

bin(‘S a semaphore (or signal whieh shows its positionjis shown in 


m. Switch stantL 

Fig. 112. The mechanism is of course covered, the cover being 
indicated by the faint lines. The type shown is hut one of a 
multitude for which there is no space here, 

GiKiPil IhfflH, These are shown opposite the frogs in both 
Figs. lOi) and 111), They obviate any danger of the wheel run- 
ning on the wrong side of the frog point and aka save the frog 
poitit from excessive wear. The flange- way spa<te between the 
heads of the guard rail and the wheel rail must therefore not 
exceed a definite quantity, which is made about two inches. Since 
this is lass than the distance between the heads of two ordinary 
sliced rail^ whan placed base to base, to say nothing of any space 
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for spikes, the base of the guard rail must be cut away somewhat. 
These guard rails are made from 10 to 15 feet long and are bent a 
few feet from each end so that there shall be no danger that a 
wheel flange shall strike the ends. 

Frogs, When the outer switch rail reaches the opposite 
main rail, the wheel flange must either pass through the head of 
the main rail or the wheel must be raised so that the flange may 
pass over the rail. The most commonly used frogs are those of the 
type of which the wheel flange passes through the head of the rail. 
The geometrical outline of such a frog is shown in Fig. 113. 

The frog numher may be found by dividing the distance from 
the ‘‘point’’ to any chosen place by the width of the frog at that 
place, or in the figure oh -f- ah. But since g is the imaginary 
intersection of the sides produced and is not easily determinable 
with accuracy on the frog, it is sometimes easier to measure the 



width at two places {ed and ab^ and then divide the sum 'of those 
widths by the total distance sh\ this will give the same result as 
before. This measuring may be done with any convenient unit of 
length such as a pencil or a spike. Find the place where the 
width of the frog just equals the unit of length and then step off 
that distance to the “point.” The fundamental objection to all 
frogs of this type i^ that they make a break in the main rail 
which causes a jar when a train is run over the frog at high speed. 
If the frog is made “stiff” as is illustrated in Fig. 114, the track 
has the advantage of being literally stiffs but the wheels have to 
run over the gap. The design shown in the figure aims to obviate 
any drop of the wheel at any point and this will be fairly accom- 
plished as long as the hardened steel faces can resist the wear 
which is very severe in the older and commoner designs. 
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The ^‘spring-rail” frog, illustrated in Fig. 115, is an attempt 



to obviate the gap for main line trains. Wheel 
iianges running on to the switch force back a por- 
tion of the main track rail which is normally held 
in pdace by a heavy spring, llunning on to the 
switch is supposed to })e done at compai’atively 
slow speed, which permits the rail to be forced 
back without danger of derailment. Hut since 
the main rail is kept in place by the pressure of a 
spring, the frog lacks the stiffness of a "'stiff” frog. 
The method of raising the wheel and cai‘rying it 
over the main rail is illustrated in Fig. lid, which 
shows one of the many devices to accoiiiplish this 
end. The method lias the very positive advantage 
of leaving the main track absolutely unbroken. 

In Fig. 117 is shown a method of avoiding a 
break even at the switch. The switcli rails an^at 
the level of the main rails at the switch point but 
gradually rise highm* until the wheel flange is 
high enough to cross over the main rail. Buch 
a switch must l>e operated at slow speed. 

120. Mathematical Design. In all of the 
following demonstrations, the track lines refire- 
sent the ffauo:e lines or the lines of the inside 
head of the rails. The older formiihe, which are 
still in extensive use on account of tlieir simplic- 
ity, all assume that tlie switcli rails are beat to 
arcs of simpde curves extending from the switch 
point to the frog, and that they are tangent to 



Section A“A 


Fiji;. lU. Auvll-faee Frog, 


the main i*ails at the switch point. On account of its common 
use and also because it forms a fitting introduction to the more 
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exact method, it will be 
given. In all of the fol- 
lowing demonstrations, 
the following notation 
will, for simplicity, be 
kept uniform. R will 
represent the radius of 
curvature of the main 
track, if it is curved, 
and T is the radius of 
the switch rails. E will 
always represent the frog 
angle, and g the gauge 
of the track. L will rep- 
resent the ^Gead’^ or the 
distance measured on 
the main track from the 
switch point B to the 
frog point F. 

The angle FOD in 
Fig. 118 equals the angle 
F, and BD is the versed 
sine of F to the radius 
FO. From this relation 
we may derive the equa- 
tion 



“vers F 


j(58) 


also, since BF -j- BD == 
cot-^F, BD == g and 


BF = L, we have 



(59) 


Also, 

(^ + 


sin F 

(60) 
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Fig. 115. Spring-rail Frog. 
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and QT == 2;* (6l) 

All of tho above fonuuUe involve ilte angle F. RoFerence to Table 
III* will show that with one ehanee exeeption tht^ values of F uni 
always odd and tlui accurate cotnputution of their trigonoinetrical 
functions is tedious. Fig. Ill) shows that tlui ratio of the length 
to width of a frog, or pr nh^ wliicli is called //, is also eipial to 

-K-Cot— F. This relation can be used to <leriv'e the followino: 
2 2 ^ 

marvellously simple fornuihe: 



Fig. 116. 

Since L g cot - 7 - F, and a F, we may at once 

w z ti ' 

derive the equation 

L - '■Itju (^2) 

Biat ill Fig. 120 the line QZ, drawn midway between the rails, 
bisects DF at Z and also, since I)Q is one-half- of DB, (^Z is one- 

half of BF or — L. OQ = -r and the angle ZOQ — — F. 

♦See WebVs ‘'Trigonometric Tables,’* publlsbM by American School of Correspond- 
ence, Chicago, III. Price, 50c. 
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Then L = cot F, from which 

r = nL (63) 

Combining equations 61 and 62, we have 

r = 2gn^ (64) 

The above relations only lack the merit of correctness of 
application to make the whole subject very simple. They were 
first devised when stub switches were in universal use and although 



Fig. 117. 


it is theoretically possible to make a stub switch conform to these 
lines, it is impracticable even there. But with point switches, 
which are in almost universal use, the switch rail makes an angle 
varying from 0® 52' to 2° 36' with the main rail. The frog rails are 
also made straight. 

The effect of each of these changes, taken separately-, is to 
shorten the lead. The combined effect is to shorten the lead from 
15 to 25 per cent. In Fig. 121, DM represents the straight point 
rail and HF the straight frog rail, the two being connected by the 
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arc MH, tangent to both. The central angle of this are is there- 
fore (F ~ a), a being the angle (MDlSTj of the point rail. The 

chord AITI makes an angle with the main 
rails wliich equals 

It, 1 

“2' - a) + a — - (F -h a) 

Call FH == /and AEN = Z*. Then HAE sin 
^(F + a)=g -/sin F - Z*. Eut J I iVl 

(?* + -lyff) 2 sin ~ (F - a). Substitnting 
this value of liM in the previous equation 
and solving for (r + -^-r/) we have 
(/~/',siu F-Z' 



1 

1 

1 

F ; 

\ AX'" 

\ 1 


\ 

V 

'k 

\ 

A 

\\ 

V 


tzZl - 


B 

0i D 

1 

1 

1 


Fig. 118. 

C^’ + 4- .'/) 


• 1 , .1”,; 
am (h + a) sin (h - a) 



= (.'/-/sin F-Z;) cot A (^F + a) -f- f 
cos F + DN (67 ) 

If (^’ + -g- (/) has already been com pu toil 

uumerically from equation 65, it will he 
more simple to compute L as follows: 

L = 2 ^ </) sin A (• p _ ^,(,3 

(F + a) +/cosF + T)N 

~ T I’ - sin a) +/C0B F + DN (68) 
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If tile lead in eoinjiiited for a turnout from a straight track 
using a No. d frog, a straight point rail and frog rail of the dimen- 
sions given in tlie middle section of Table IIP, it will be found 
that the lead liecomes 72.()1 instead of 84.75, the corresponding 
dimension assuming that the 
lead rails were circular throuoli- 

o 

out. Table IIP wa,a computed 
on the basis of the above equa- 
tions and the point switch <li- 
mensions whidi are in General 
use. The two rtdenmces to sec- 
tion numbers in th(‘ talile are to 
sm^tions in W<‘bb’s "‘Railroad 
(lonstnictioii,'” from which the 
tables wtu'c taken. 

121. Turnout from the 
Outer Side of a Curved Track. When it is attempted to compute 
the dimensions of a turnout, from a curved track on the basis of 
using straight point rails and straight frog rails, it not only renders 
the ilmnonstration exceedingly complicated, but it would involve 
assumptions regarding the mechanical construction which probably 
wou.bl not b(^ followed in practice. Therefore the following dem- 
onstration is given with tlie purpose of showing the effect on the 




switch dimensions of curving the main track, the switch rails being 
circular tliroughout, and then drawing a reasonable inference as to 
the dimensions wliicli should be followed for point switches from a 
curved main track. In tlie triangle FOD, in Fig. 122, we have 

#S(ioAvt‘bb’s "Tri^^mointaru' Tables,’’ published by American Stihool of Correspond- 
ence, OhicuK^-j. iU. Urice, oOc. 155 
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(FC+CD) : (FC-CD) : : tan | (FDC+DFC) : tan 1(FDC -DFC) ; 

but 4- = 90° - e, and ~ (FDC - DFC’) - 4" 

also FC+CD=2R and FC-CD 


: : cot -o' 


1 

tan -zp 

tC 


(jn 

""e~ 


( 69 ) 


Also, 

OF : FC : : sin ^ : sin </>; bnt <f) = 

(F-0) 


1 1 \ sin 

d 

then 

■"+ -2-^/==^ V'' + '2 ''dsin(F 

-'(9) 


/ • 1 \ 

1 . 

The lead, 

BF = L = 2 ;/) sin - 



( 70 ) 

( 71 ) 


A study of the three equations above will show that as the 
curvature of the main track increases and ll grows less, tan $ 
increases and 0 increases. Then (F - 6) decreases and r increavses. 
When ^ = F, as it readily may, (F - 6) ■= 0 and r becomes infin- 
ity, that is, the switch rails become straight. If 6 becomes greater 
than F, sin (F - 0) becomes negative and /‘ becomes negative. 
The interpretation of this is that the center of the switch track will 
be on the same side as the center of the main track. The figure 
will then correspond with Fig. 123 except that the positions of <) 
and 0 and also of (p and 0 will be transposed and also that main 
track’’ should read “side track.” Equations 73 and 75 will be 
the same as before, but equation 74 will he changed to 


O' - f/) — (li + 


. sin 6 

J sS7^)TF, 


( 72 ) 


If we call <1 the degree of curve corresponding to the radius 
D the degree of curve corresponding to the radius R, and i// the 
degree of curve of a turnout from a straight track for the same 
frog angle F, it will be found that d -T> very nearly. It 
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will also bo found that the ‘Gead” as computed above and as com- 
puted for a straight track will agree to within a few inches and 
frequently to within a fraction of an inch. 

Euunn.ple. Gompute from tlie above equations the values of 
L and r (and the!i of <l) for the cases when the main track has a 
A" degree curve and when it has a 10° curve; solve them for num- 
ber (), 0 and 12 frogs. This makes six cases. Compare them with 
values computed by the approximate rule. 

In all these cases it may be shown that the discrepancies are 
very small. If such calculations are made for very sharp curves 
and for very large frog angles (which must be considered as bad 
practice), the discre[)ancie8 would be considerable, but since such 
turnouts (if ever made) should be operated at very slow speeds, the 
errors would have but little practical importance. Therefore we 
are justified in approximate rule for turnouts from a 

curved track- -use the same ‘Gead ” as for straight track; the de- 
gn^e of curvature for the switch rails to the outride of the main 
track will })e the dlfetu^nre of the degree of curve for the main 
track and the tabular value for the degree of curve of the switch 
rails; for a turnout to the 'ntnlde of a curved main track it maybe 
similarly shown that the proper degree of curve for the switch 
rails is tlie of the degrees for the main track and the tabular 
value for tlie switch rails from a straight track. 

Also, siiK'.e it may be shown that the effect of using straight 
point rails and straight frog rails is to shorten the lead and to lessen 
the ra<liiis in approximately the same proportion, it may be assumed 
without material error that we may apply the same rule as above, 
and instead of takiimthe values of ‘Gead” and ^Gle^ree of curve” 

o o 

for the switch rails from the tabular form which uses circular 
switch rails tliroughout, we may take them from the revised form 
using straight switch rails and straight frog rails and apply the 
same rule. 

122, Turnout from the Inner Side of a Curved Track. By 

the formation of jirecisely similar equations as were used in the 
previous section, we may derive the equation 

tan-L^ = (73) 
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From the triangle OFG we may derive 
OF : FO :: Bin ^ : sin (F 4" from which 



1 \ sin 6 

sin (F +T) 


Tlie lead BF = L 




( 74 ) 

( 75 ) 



The details of the solution of the 
above equations sliould he worked out 
by the student; also a numerical dem- 
onstration of the fact, already referred 
to, that the degree of the turnout f^/j 
is very nearly thenso^/// of the degree 
of the main track (D) and the ilegree 
[d') of a turnout from a straight 
track when the frog angle is the same. 
It will be found tliat the discrepancy 
in these cases is somewhat larger tlian 
in the previous case, although it is still so small that it may he 
neglected when the curvature of the main track is small. An in- 
spection of the figure will show that when the curvature of the 
main track is sharp the curvature of the turnout is very excessive. 
Such conditions should 
be avoided if possible, 
that is, a turnout should 
not be located on the in- 
side of a very sharply 
curved main track if it 
can be avoided. 

123. Numerical 
Examples. 1. Deter- 
mine the lead and the ra- 
dius of curvature for a 
turnout to the outside of 







Fig. 124. 


a 4"^ 30' curve using a. No. 8 frog and a point switch. 

2. Determine the lead and the radius of a curvature for a 
turnout to the inside of a 3° 40' curve using a No. 7 frog and 
point switch. 
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In each of the above examples xise the switch point angles, 
length of switch point and length of straight frog rails as given in 
Table IIF*. 

124. Connecting Curve from a Straight Track. The ‘^^con- 
necting curve ” is that ])art of the siding between the frog and the 
point where the siding becomes parallel with the main track, or 
tlie distance FB in Fig. 124. Call d the distance between track 
centers. The angle FOJt must equal the angle F. If we call /*' 
tile radius of the connecting curve, we may say 




- <J 
vers F 


(76) 


FR F (77) 


The distanct^ FK may be shortened somewhat by the method 
indicated in Fig. 120. Theoretical accuracy would apparently re- 
<]uire that we should consider a short length of straight track at 
the point F. The effect may readily be shown to shorten the 
radius / and to shorten the distance FR by an junount exactly 
e(jual to the length of the straight 
frog rail, hut in actual track laying 
such a procedure might be consid- 
ered a useless refinement. And 
therefore* in this case as well as in 
the succeeding similar cases, the 
effect of the straight frog rail will be 
imiored. It should likewise be noted 
that the figure has been drawn for 
simplicity as if the switch rails were 
circular. But since the jioint has 
no connection with the demonstra. Pig. 

tion, it is immaterial what is the 

form of tht‘ switch rails hack of F. This same nmiark applies to 
the following similar demonstrations. 

125. Connecting Curve from a Curved Track to the 
Outside. As in the previous case the only required quantities are 
the radius r of the connecting curve from F to S, Fig. 125, which 

^T‘eWebb’s “Trigonometric Tables,” publisbecl by American School of Correspond- 
ence. Chicago, 111. Price, 5iic. 159 
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must be determined from r and the angle ^ (= F + i/r). Froxn 
the triangle CSF we may write 

OS -f- OF : OS - OF :: tan-i-^CFB + OSF) : tan ^ J- (OFB - OBF) 
but-^(CFS + CSF) = 90“^ and since die trimigle O^SF 

is, isosceles, (CFS - CSF) =-|-F. 

2B + d : d - ^ :: cot '\jr : tan F 


1 1 , 

:: cot -c- h : tan 

1 2?^ (d - (/) 

tan -g- ^ = “ 2 Er:r 7 r 

From the triangle COjF we may derive 
1^1 


from which 

(78) 


r — 


Also 


y : R + - 9 - sin "F : sin (F + '^F) 

+ (79) 

FS = 2(r- -i y)sin ^ (F +^) (80) 



and finally that 

tan 


126. Connecting Curve from 
a Curved Track to the Inside. 

There are three solutions accord- 
ing as F is greater than, equal to, 
or less than In the first case, 
we may readily deduce, as in the 
previous section, from the tri- 
angle CFS (see Fig. 126) that 

( 2 R - d) :(d - ff) :: cot ^ 

:tan -^F 

2E-i 
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And aft before, in equations 78 and 79, we may derive 

{'■ - 4 ( 82 ) 

and KS 2 (/■ • J- // )sin 4* (F- t) (83) 


Whan 'vir 


tan 


F 


F, e<juation 80 will become 

^ 1 %n {(I - </) 

"" 2 /^ "" 


from which we may deri 


2R (] -- (d - g) 

Thin a({uation f^ives the value of R 
which makes this condition possible. 
If we make F ■— in e( [nations 81 
and 82, we find in tlu^ first case that 
is infinite, which means that the 
track is straiofiit, and in the second 
case that FS ' infinity times ;5ero, 
which is "Mndet(‘rminate/’ Bxit from 
the tioiire itself we may readily see 
that 

FS ^ U - “ y ) (85) 

When F < ’'F we may derive the 


( 84 ) 




Fig. 128. 


the same algebraically as in 
equation 81, although the 
figure is so different. By the 
same method as before we 
may derive for the value of t 
the equation. 



sin 

F) 


( 86 ) 


Also FB — 2 (?■ + 4*^') T 
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127. Crossover Between Two Parallel Straight Tracks. As 


in the previous cases, although the figures are drawn for simplicity 
with switch rails as simple curves, the demonstrations only 



.involve the frog angles and the na- 
ture of the track beyond the frog. 
"The better method is that shown by 
the full lines, w^hen the track is 
straight betw^een the frogs. But 
this consumes so much of the main 
track (many times what is indicated 
in the distorted figure) that a re- 
versed curve (as is indicated by the 
dotted curves) may be used. The 
leimth of the straight crossover track 
is F,T. 


FjT sin Fj -|- ij cos Fj = r/ - y 

F.T=-4j:-|--;,cotF, (88) 

The total distance along the track is 
DV = D.F, + YF, + F,D, = B.F. + XY - YF, + ¥,1), 
but XY ={d - ff) cot F, and XF, = r/ sin F, 


DV=D,F,+ (d -g) cot F,- 

.jfy_+D,F. (89) 


If a reversed curve with 
equal frogs is used, we will 
have the construction as is 
indicated by the dotted lines, 
and we Imve 


vers ^ (9^) 

also 

DQ=:2'/’sin^ (^ 1 ) 



Fig. lao. 


If it should for any reason be necessary to use frogs of diflFer 
ent sizes, it may be done, but the point of reversed curve, instead 
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of being in the exact center, will be as is indicated in Fig. 180, 
Tn tliis case we will have 


'/•j vers 6 + V', vers 6 = d 

vers B ~ — - — 

V, + '/■, 

The distance along the track 
will depend, as before,- on the 
length of the “lead” for each 
switch. If it were circular, 
as indicated in the figure, we 
would have 

B,]Sr = (-/■, + sin Q ( 93 ) 

but the true lead for point 
switches would be less than 
this by the difference be- 
tween the true L and (/• + 

y) sin F. Therefore, this 




correction should be computed and subtracted for each switch. 

128 - Crossover Between Two Parallel Curved Tracks. In 
the previous case there is no practical limitation as to frog num- 
bers, but in this case there are limitations on what frogs are per- 



missible. If the connecting ti’ack is straight, there are still three 
cases depending on the value of F^, as in section 121. Two of 
these eases are illustrated in Figs. 131 and 132. The following 
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demonstrations figures. If one frog (Fj) is chosen, 

then becomes determined as a function of Fj. If is the angle 
for some even frog number, ib will in general be an angle that 
does not correspond to any even frog number and therefore will 
need to be made to order. If Fj is less than some limit, depending 
on the width {^d) between the parallel tracks, it will be impossible 
to have a straight connecting track, and at some other limitation 
it will be impossible to have the reversed curve connecting track 
shown later. In Figs. 131 and 132 assume F^ as known. Then 
FjH = g sec Fj. In the triangle HOFg we have 

sin HF^O : sin F,I1() : : HO : F.O 
but sin F^HO = cos F^ ; HF,0 = 1)0^ + K; sin UYp ^ cos F^; 

HO = E. + -Yg _ g sec F,; F „0 = Ji - 



d - -K-y - y see F, 

cos Fj = cos F, — ( 94 ) 

Knowing Fj, 6^ is determinable from equation 69. To determine 
the relative position of the frogs F, and F., 

HOFj = 180° - (90° - F,) - (90° + Fj) = F, - then 
GF, = 2 (R + -i ,2 --i j,) sin ~ (F, - l\) (95) 

164 


KAILROAT) ENGINEERING 


153 


If the connecting curve is made a reversed curve, as is shown 
in Fig. 133, the frogs F^ and F^ may be chosen at pleasure (within 
rather close limitations, however), and this will usually permit the 
adoption of regular standard sizes and will not necessitate the mak- 
ing to order of special sizes. We may then consider that Fj and 
F2 are knovm and that they are equal or unequal as desired. Em- 
ploying formula 29 in ''Fable XXX,* we may write: 


in which 
but 


vm’s ''p ™ 




2 (B -()(),) (8-00,') 

yo():)'xo(:);) 

-J.(0(), + 00, + (), O,) 


00, = li H- -J.- d - t\ 

1 


00., 


d + 


0, O3 ==: '/•, + if-j 

S -V (2R + 2r,) = R + r, 

tJ 

S OO^ R + '/‘ii ” R + - ">'2 (l\ 

S ~ OOj R+'/*o — R — (I + 't\ = ^’1 + ^"2 — «r ’ 
d (■>•, H- r., - A ,7) 

vers ^ = 

(Ji- d + r.;)(V. + -^d-r) 


sin 00„ O. 


. . 00 , 


R ^ d — ■?’, 


O, o, I) = + o, O, o 


(97) 

(98) 


m\ = 2 (R - A d + A y) sin A _ e, - e,) (99) 


The chief advantages of the above method are that it not only 
permits the use of standard size frogs, but also uses up less of the 
main track between the extreme switch points. 

* Found in Webb’s “Hailroacl Conafaruction”. 
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129. Problems in Switch Computation. 1. A siding mins 
off from a straight main track, using a No. 8.5 frogl The distance 
between track centers is 13 feet. What is the radius of the con- 
necting curve and its length ? 

2. A siding using a No. 9 frog runs off from tlie outside of 
a 4° 30' curve. What is the radius and length of the connecting 
curve? In all of these problems, consider the distance l)etween 
track centers to be 13 feet. 

3. Using the same frog, a siding is to run to the inside of 
the same track. What will be the radius and length of tlie con- 
necting curve ? Until ^ is computed, it is impossible to say which 
of the three possible cases will be used, but the solution of equation 
80 immediately decides that point, which will show that ^ is 
slightly greater tlian E, but that the difference is so little that the 

resulting value r is very great. ~ __ pj is such a small angle 

that Table VI* must be used to determine its sine. 

4. If a crossover is to be run between tw'o straight parallel 
main tracks 13 feet between centers, using No. 8 frogs, how mncli 
will be saved in distance measured alonor the main track bv usin<£ 
a reversed curve rather than a straight track ? Since the (Ujfarvnre 
in distance is called for, we may ignore in this solution the abso- 
lute length of the switch rails and consider that they would be the 
same in either case. 

5. Required the dimensions for a cross-over between two 

main tracks which are on a 4° 30' curve; the distance between 
track centers thirteen feet, the frog for the outer main track (Fj in 
Fig. 132) is No. 9; F.^ is No. 7; the connecting curve is to be a 
'i*e versed curve. When the radius of a double main track is mven, 
it means the radins of the center line between the two tracks. We 
must, therefore (as indicated in Fig. 183), add and subtract 0.5 to 
the radius of a 4° 30' curve (1273. Oj to obtain the radii of the 
centers of the two main tracks. The figure and formuliB allow for 
this. Since point switches would unquestionably be used, we 
must determine ?■, and Vj by the method outlined in §121; 11, the 
radius of the outer main track = 1280.1 (which means that I), — 
4 ® 29'), while Rj the radius of the inner track = 1267.1 and D,, = 
4 ° 31'. Then by the rule of §121, »•, = radius of (c/, D,) ° curve 

♦See Webb’s “Trigonometric Tables,” published by American School of Correspond- 
ence. Chicago, 111. Price, 50c. 
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= radius of (7^^ SV A~ d-"" 21)'] curve = 478.34; = radius of 

— IX) '' curve radius of (12*" 20' -• 4*'' 31') curve ^ 724.31. 
and (I,, are the degrees of curve given in the first section of 
Table IIP as being suitable for a No. 9 and a No. 7 frog on a 
straight track. ()l)tain 9^ and 9<^ by substitution in equations 69 
and 73. It will be found that the point of reversed curve comes 
but a fraction of an inch from the frog point F^. If the computa- 
tions had appanmtly indicated that the point of reversed curve 
would come beyond either frog point (or between either frog and 
its switch), it would have shown the impracticability of the use of 
a No. 7 and a No. 9 frog under these particular conditions. It 
shows that in this case the limit was practically reached. 

6. ^olve the same problem using a No. 9 frog in both cases. 
In this ca,se it will be found that 
between the extreme switch points 
will l)e somewhat increased, but 
that the point of reversed curve 
will he nearlv midway between 
the two tra<*ksy as is preferable. 

A comparison of the two solu- 
tions will then show how close 
are the limitations in the choice 
of frog’s to be used. 

i3o. Practical Rules for 
Switch Laying. The following 
directions are based on the meth- 
ods ])reviously given for allow- 
ing for the eifect of straight point i-ails and straight frog rails 
when ustui from a curved main track. When the position of the 
switch block is definitely determined, then there is no choice but 
to cut the main rails wherever the location calls for, but as the 
main track rail would be merely bent out to form the outer swfitch 
rail, there need be uo rail cutting near the switch point, except 
that a rail-joint in the main rail should not come at or near the 
. witch point. The frog has a length of from six to nine feet. A 
movement one way or the other of less than ten or twelve feet will 
hrimr one end of the frog at an existing joint and thus save one 
rail cutting. 

^ ^See WeUU’s “Trigonometric Tables,” publislied by American School of Correspond- 
ence, Chicago, III Price, 50?. 
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After having definitely determined just where the switch is 
to be located, mark on the rails the points B, D and F in Fig. 184. 
Measure off the length of the switch rails DN, and locate the point 
M at the distance Z* from N. If the frog must be placed during 
the brief period between the running times of trains it will be 
easier to joint up to the frog a piece of rail at one or both ends of 
just such a length that they may be quickly substituted for an 
equal length of rail taken out of the track. When the frog is tlius 
in place, the point H becomes located. The curve between M and 
H is a curve of known radius. Substituting in equation 54 the 
value of chord and R, we obtain or dl in Fig. 185, which is the 
ordinate for the niiddle point of the curve. Then a/^ a and r" c 
will be three-fourths of dl. Theoretically this will give 
a parabolic curve, but the difference will not be appre- 
ciable. Having located and spiked down the rail IIM, 
the opposite rail may be easily put in at the proper 
gauge. 

Example. Locating a switch on a curved main 
track. Given a main track having a 4° 30' curve, to 
locate a turnout to the outside using a No. 9 frog; gauge, 
4 ft. 8 t| in.; /=6.00'; k — 5i in.; DM = 16,5 ft; and 
u = H 44' 11". Then for a straight track r would = 
616.27 {d=9°18' 27"). For the curved track d should 
be nearly (9° 18'— 4° 30') =4° 18', or r = 1194.0. L for 
the straight track would be 72.61, but since the lead is 
slightly increased (say about 0.1 — see § 121) we may call the lead 
72.7, although this difference would be absolutely imperceptibki 
after the track was laid, so far as train running was concerneii. 
After locating the switch and frog point as described above, the 
frog and the switch rails should be placed. The closure for the 
curved rail is given in Table III as 42.92 and curving the main track 
would make it slightly longer still, say 43.0. R = 1194.0+2.35 = 
1196,35. Applying equation 55, we have a;= 43.0^ -^(8 XI 196.35) 
=0.193, the ordinate at the middle point. The ordinate at each 
quarter point is three-fourths of the ordinate at the center, or, in 
this case, 0.145. 

131. Slip Switches. The complicated demands for switch- 
ing in yards and terminals have been greatly assisted by the device 



Fig. 135. 
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known as slip switches, illustrations of which are’*shown in Figs. 
136 and 137. Fig. 136 shows a ‘^single slip ” in which the two 
middle frogs are fixed, although the system of movable frogs illus- 



Fig. 138. Crossing. 

trated in Fig. 137 is especially applicable. The double slip switcii 
illustrated in Fig. 137 makes it possible for a train coming on either 
track to run directly on to either of the opposing lines. Tt should 
be noted that the mechanism is made inter- 
locking so that tile setting of a switch at one 
end will simultaneously set the switch at the 
other end as is required. 

132. Crossings. When two railroads 
cross each other or even when it is desired 
to have one line cross another without havimy 
any switch connection, a crossing may be 
used. If the angle should be small (which is 
very undesirable) the method of movable frogs, 
shown by the crossing of the inner main rails 
of Fig. 137, may be used. But the lines 
should be required to cross each other as nearly 
at right angles as possible and then a bolted or riveted set of 
frogs, with fillers between the rails, such as is illustrated in Fig. 
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138, may be used. In general these crossings will need to be 
made to order according to the angle between the two lines. 
Since such crossings are sometimes operated at very high speeds 
the construction must be especially strong and rigid. When both 
tracks are straight the frog angles are identical, or more strictly, 
two of them are ‘‘complements” of the other two. When one or 
both tracks are curved, all four frogs will be different and the 
computation of their exact value becomes a somewhat complicated 
geometrical problem. The mechanical construction need not be 
essentially different from that shown in Fig. 138. 

i33* Crossing. One straight and one carved' track. In 
Fig. 139, li is known and also the angle M, made by the center 
lines at their point of intersection. 

M = NCM and NO = E cos M 
then (E — g) cos F^ = NO + g 

E cos 

, . ^s Fj = 

E 

Similarly it may be proved that 

E cos 

cos Fg = 

^ E 

E cos 
cos Fjj = 

E 

E cos 

cos = 

E 

To find the relative positions on the tracks of the frogs, we may 
write 
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m = 

(e 

+ 4-!'. 

) sin F, - 

(e -A y) sin F, ' 


HF, = 

(e 

4^) 

(sin F^ ~ 

sin Fj) 

KlOl) 

F.F, 

(e 

1 ' 

+ 

) sin Fg 

(k si» F. 



j 


It should be noted that FgF^ will not be exactly e(]ual to FjF,, al. 
though the difference will be very small. 

134 . Crossing. Both tracks eiirvml . The angle of the tan- 
gents (or radii) at their point of inter- 
section is a known cpiantity {’]\[) and 
also the two radii Rj and R.,. But 
since we must deal directly with the 
radii of the inner and outer rails of both 
curves, it will be easier to immediately 

add (or subtract) y to Rj or R^ and 

thus obtain /'j, and indicated 
in Figure 140. Referring to the triangle 

1 

Fig. 140. F 1 C 1 C 2 , and calling — (c + r^-\- 




/ ' 

! 

' \!/" % 
\I/ 


vers F, 


we may wTite : 

A K - ''’4) 


Similarly in the triangle F^CjO^, let s.^ = (« + + »•,) 

and in the triangle FjOjO,, let = -l-(« + + /’,) 

and in the triangle F,C.C,, let .v, = -!.(« + r, + 
and then we may write 

vers F„ = — 1-'' 




vers F, 


vers F, 


A (^3- »~i) (^.H - 

.EAf±-jj)0u-^s) 


( 102 ) 
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To determine the length of track between the frogs we may write 

sin = sin F^ — 

0 

and sin CJO2F2 = sin F^-^ 

F 2 O 2 F, = CAF, - C^C^F^ (103) 

Knowing the angle F^OgF^ we readily determine that the chord 

FgF^ = 2/’2 sin i (F2C2FJ. In a precisely similar manner the 

chords FjFg, FjFg, and F3F4 may be computed. As a check, it should 
1)6 found that all these chords are nearly although not quite equal, 
likewise the mean of all the four frog angles should be within a 
few seconds of the value of M. 

135 . Examples. 1 . Determine the dimensions and the frog 
Engles for the crossing of a straight track with a track of 4P curv- 
ature (as in Fig. 135) when the angle M = 72° 18'. 

2. A 2° curve crosses a 4° curve as in Fig. 140, the angle M 
being 52° 20'. Determine the frog angles and the chord lengths 
between the frogs. 

YARDS AND TERMINALS. 

136. Value of a Proper Design. When a freight train arrives 
at a terminal yard, which is generally in a city of considerable size, 
with one or more other railroads or branches, the train load will in 
general be made up of some cars which will need to be shifted to 
some other road or division or to be shunted on to a siding where 
they may be unloaded. If the character of the train is mixed, 
partly coal and partly general merchandise or grain, the coal cars 
must be sent to their own tracks and the merchandise to theirs. 
A ‘‘division” point of a road is frequently the terminus of one or 
more branches as well as the point where freight trains are perhaps 
made up anew, especially if the ruling grade on adjacent divisions 
is S0‘diff6rent that the train load which can be hauled by one engine 
is very different on the several divisions. 

A little study of these facts, together with others which will 
readily suggest themselves in this connection, will show tlie vast 
amount of wmrk which is necessary in sorting out the cars in a yard. 
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Often tile road engine is cut off from the train as soon as it has 
brought it to its proper place in the yard, and the distributing is 
done entirely by switching engines. But the work in large yards 
is so great that several engines will be required for the work. The 
cost of running a switching engine per day may be figured as 
approximately |25. If the design of a yard can be so altered 
that one engine can be dispensed with, or that three engines may 
be 'inade to do the work which formerly required four, we would 
have ill 813 working days per year an annual saving of $7,825, 
which capitalized at 5%, gives $156,500 which is sufficient to 
reconstruct almost any yard. 

As will be developed later, such a saving is by no means an 
impossibility. The requirements for space for water stations, ash- 
pits, coaling stations, turntables, sand and oil houses, engine houses, 
etc., and their proper arrangement so as to avoid useless running of 
the engines, is another feature which shows the value of a system- 
atic design for a yard. When a yard is being constructed at anew 
place, it may be designed on the basis of subsequent work, no matter 
how little of it is immediately constructed, but very many yards 
were laid out when the now recognized principles were unknown. 
Subsequent additions have only made a bad matter worse until it 
is seen that an entire re-construction is necessary to make the yard 
what it should be. 

137. Freight Yards. General Principles. A yard built on 
an ideal plan is in general an impossibility. Topographical con- 
siderations usually influence the problem to such an extent that the 
only method is to study the location so that certain ftmdamental 
principles may be applied. 

1. A yard is a classifying machine for receiving, sorting and 
despatching cars to their several destinations as rapidly as possible. 
Its efficiency is measured by the rapidity with which it accom- 
plishes this and the economy of motive power which is required. 

2. At a yard which is the terminal of a division the freight 
trains are pulled in to a ‘n*eceiving track” so as to get them out of 
the way and off of the main track. The road engine is then run 
off to the engine yai'd where it is cleared of ashes, loaded with 
water, coal, sand, etc., and otherwise prepared for its next trip. 

Perhaps the caboose is run off to a '^caboose track” the location of 

¥ 
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which is made convenient. Then, 
if the train is a “throngh ” freight, ' 
another engine and eahoose may be 
attached and it may proceed un- 
broken unless a change in ruling 
grade requires a different train load. 

3. There are certain tracks in 
a yard which may be considered the 
skeleton of the yard. On these 
tracks no trains ''should be allowed 
to stand except temporarily. Such 
tracks, shown in Fig. 141, in which 
each pair of rails is indicated by a 
single line, are called ladder tracks,” 
and from these the storage tracks 
are run in parallel lines. Other 
through tracks are indicated on the 
plan. 

4. The storage tracks should 
usually be made double-ended or 
with a ladder track at eacli end. 
This usually facilitates the switching 
by permitting one or more cars to be 
drawn from either end without dis- 
turbing the cars at the other end of 
that track. 

5. In recent years many yards 
have been made by creating an arti- 
ficial hump at such a place that the 
grade from the ladder tracks on to 
the storage tracks is about 0.5 per 
cent. This creates a gravity force 
of 10 pounds per ton which is suf- 
ficient to cause a car to roll by gravity 
from the ladder track on to any stor- 
age track to which it may be di- 
rected. In this way a train of cars 
on the ladder track may be distrib- 
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Pig. 141. Plan of Typical Freight Yard. 
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nted to the various storage tracks with great rapidity. Incident- 
ally there is no danger of a car running out from the storage track 



on to the ladder track. Symmetry and 
economy of space will usually require that 
the frogs and the switch dimensions of the 
switches running off from the ladder tracks 
shall be uniform. No. 7 frogs are very 
commonly used; frogs with a larger frog 
number make an easier riding track, but 
they require more space, and limit the 
space which may be used for storage. No. 
6 and even No. 5 frogs are sometimes used 
on account of the economy of space which 
is thereby obtained, but it makes harder 
rolling and greater danger of derailment. 

138. Connection of Freight Yard 

'p 

^ with Main Tracks. As a general princi- 
^ pie the main tracks should be as clear as 
possible from the yard tracks so that pas- 
^ senger trains may run through freely at any 
3 time without even the danger of a collision 
with any freight cars or of intei’fering with 
^ the work of the freight yard. This prac- 
S tically means that there should be no cross- 
ing of the main tracks by any tracks used 
in yard operations and that the connection 
should be only where it is d<3sired to run 
from the main tracks on to the receiving 
tracks and that here the switches should 
be thoroughly protected by signals. The 
ideal construction is to have (on double 
track roads) all opposing tracks cross over 
or under each other so that two trains will 
never approach the same point of track 
except when they are moving in the same 
direction and then the danger of a collision 
will be largely averted. The receiving 


tracks (or similar tracks) should be utilized as ^‘departing tracks’’ 
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on which outgoing freight trains may wait for their signal to start 
without interfering with any passenger traffic on the main line 
tracks or any shifting wmrk in the yard. 

139, Minor Freight Yards. The name applies to the local 
collecting or distributing yards which are located in parts of a 
great city where the freight business is especially large. The cars 
are brought to these yards by means of long switches or by means 
of floats when the yard is located on a water front. The special 
feature of these yards is the fact that since they are always located 
on very valuable land, great ingenuity is required to utilize the 
limited space to the greatest advantage. This usually requires 
excessively sharp curvature, w’hich may be limited by the fact that 
car couplers will not permit the car bodies to make a large angle with 
each other. The shortest permissible radius is 175 feet and even 
this is undesirable. Radii as short as 50 feet have been used in 
some yards, but in that case an extension coupling bar is placed 
between the cars. Yards for receiving or distributing freight should 
be provided with team tracks which are made stub-ended and which 
are preferably placed in pairs with a sufficient space for roadway 
between each pair. 

Figures 141 and 142 are ideal plans which were submitted to 
the American Railway Engineering and Maintenance of Way Asso- 
ciation at its meeting in March, 1902. As ideal” plans, it is not 
supposed that they can be literally adopted, but a study of them 
will show their general conformity with the principles stated above, 
and also will be suggestive of plans adapted to the local conditions. 

1 4 0. Freight Yard Accessories. TrcK^h scales. These are 
for weighing freight cars on the track. When, as is frequently 
the case, the scales are located on a much used track, an auxiliaiy 
pair of rails is laid about six inches from the scale rails and con- 
nected with them by a split rail switch at a suitable distance from 
each end of the scales. One auxiliary rail is supported on the side 
of the scale pit and the other on several posts which run through 
the scale table floor. It has been found practicable to weigh a 
wffiole train load even in motion by running it very slowly over the 
scale tracks and noting the scale reading for each car wffien it 
becomes central over the pit. 
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Cranes, The frequent transportation of iinlividual loads 
weighing many tons requires the use of some sort of unloadin’, 
which may vary from the temporary ‘^gin pole'’’ to a traveling 
crane which strides one or more tracks ainl a roadway, and which 
may travel on rails parallel with the switch tracks and also has a 
traveler ” which runs perpendicular to the tracks. The double 
horizontal motion (as well as the vertical luotion ) ])ermits the 
loading or unloading between any car and wagon placed within its 
rancfe. While their use is somewhat limited, there are occasions 

o 

when they are almost indispensable. 

i4i. Engine Yards. The ideal ])osition for the engine Imuse 
with its accessories is in the center of tlie yard, as is sliown in Fig. 



Fig. I4n. 


141. The accessories of an engine house are shown in the ideal 
plan of Fig. 143. The plan of the cinder pit, which is shown in 
detail, allows for a pit about four feet deep under two tracks on 
which the engines run, and into which the ashes can l)e directly 
dumped. These tracks are each side of a depressed track which is 
sunk to such a depth that the sides of a gondola ear will he helow 
the bottom of the ashpits under the engine tracks. The dumped 
ashes can therefore be very easily shoveled into the car in the 
depressed track. 
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Passenger terminals for large cities are structures which 
demand the services of an architect rather than an engineer. The 
engineering features are largely those of elevating or depressing 
the approaching tracks so as to avoid the grade crossing of city 
streets, and all such problems must be solved individually. Those 
who wish to study the subject further may find it treated very 
fully in “Buildings and Structures of American Railroads,’’ by 
Walter G. Berg. 

SIGNALING, 

The following description of signaling is not to be considered 
as a complete course on the subject as that would require more 
space than may here be devoted to it. The discussion has been 
condensed to such fundamental facts as every railroad engineer 
should know\ The development of the science has been so rapid 
during late years that one must follow current engineering litera- 
ture to keep abreast with the progress of the work, A student 
desiring a more throrough course in the groundwork of the sub‘ 
ject is referred to “ The Block System,” by B. B. Adams (234 
pages), as well as to similar but earlier works by W. H. Elliot and 
W. L. Derr. 

142. Systems. When railroading was still in its infancy 
but traffic had so increased that rear-end collisions on double track 
became an imminent danger, two general plans were suggested and 
tried to guard against such accidents — (a) the time interval system 
and (4) the space interval system. Although some traces of the 
first system are still to be found in train order systems and in 
operating rules and time tables, it has been found inadequate for 
the operation of heavy traffic. When trains are run close together, 
even a short delay becomes a source of danger, which is only par- 
tially obviated by vigilant work by the rear flagman, and even this 
safeguard is only obtained at the expense of further delay in wait- 
ing for the flagman to return to the train after the cause of the 
delay is removed and the train is able to proceed. The space in- 
terval system has therefore become the basis of all modern systems* 

Considered from another standpoint, the methods of handling 
trains aiiay be divided into two general classes — the telegraphic 
order system, in which men at different parts of the line i*eceive 
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orders by telegraph regarding the movements of trains which will 
soon pass them and who commnnicate these orders to the trainmen 
either verbally or by signal, and (A) those systems under which the 
signals at any point are controlled by mechanism at 
adjacent points. The fundamental difference between 
the two systems is that in the first case a blunder 1 )y any 
0 one of several men may cause an accident; in the second 
case, blunders are, to a considerable extent, mechanically 
impossible, and when made are generally immediately 
apparent to one or more others, and may be corrected 
in time to prevent an accident. 

t ® The first system includes the method by which a 

large proportion of the trains of the country are operated 
— the “train order” system, which will not be here elab- 
orated since “signals” are not a necessary feature of it. 

_ 0 Under this method the train crew receive their orders, 
issued by the train despatcher of the division, which 
are written out by the telegraph operator at the local 
o| office where received. The train is then run in accord- 
ance with such orders until it reaches the next train 
— @ order office. The first system also includes the simple 
manual system, described in the next section. The 
various systems of controlling the signaling, culminat- 
ing in the absolutely automatic system, will be succes- 
dI sively described. 

■ ' ® 143. Simple Hanual System. In this, as in all 

other block systems, the road is divided into sections 
or “ blocks ” whose lengths are varied somewhat to suit 



the method adopted and the natural conditions, and 
... (g) also are made roughly proportional to the traffic. For 
example, on the main line of the Pennsylvania Rail- 
" road between Philadelphia and Harrisburg the sections 
Pig. 144. have an average length of a little over two miles, a 
few are four miles long, and some (especially where the 
suburban traffic is heaviest) are less than one mile long. On the 
o'ther hand, on a road with less traffic (although sufficient to re- 
quire the block system), the blocks might have a much greater 
length. “ Absolute blocking forbids the entrance of a train into 
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a block until the preceding train has passed out of it. This prac- 
tically means that the trains must average considerably over one 
block apart, since train B (see Fig. 144) cannot enter the block 
(2 — 1) until train A has passed out of that block, and the fact is 
telegraphed back so that the signals at (2) may be set for train B 
to enter the block. Train C and the succeeding trains must vir- 
tually maintain the same interval even though they temporarily 
move up closer. At a freight train speed of 15 miles per hour, 
trains could be run through blocks five miles long at intervals of 
twenty minutes plus the time required for signaling between sta- 
tions and for the trains to pass by the signal station. Under the 
simple manual system the rules of operation, although varied in 
detail, are essentially as follows for double- track work: 

When train A has passed (1) the operator there telegraphs the 
fact back to (2), and then the operator at (2) knows that the block 
from (2) to (1) is clear and that he can admit train B to the block. 
If train B does not arrive at (2) for some time afterward, (2) 
should obtain definite word from (1) immediately before B is due 
that the block is clear, since it might have become obstructed by 
switching operations or otherwise. As soon as train B has passed 
(2) the fact is telegraphed back to (3), which informs (3) that the 
block (3 — 2) is clear. The method of communication is usually 
by the ordinary Morse alphabet, but since the facts to be commu- 
nicated are very few and simple, a system of taps on electric bells, 
which can be more easily and quickly learned than the Morse 
alphabet, are sometimes used. During recent years even the tele- 
phone has been used for this purpose. Some of the mechanical 
details of this method will be given later. Each road employing 
such a system has a more or less elaborate set of rules governing 
the operation of the signals, whose object is to make the work as 
mechanical as possible, to guard against giving wrong signals and 
to locate the blame when an error is made. 

It should be noted, however, that there, is nothing to prevent 
a signalman from giving a clear” signal, when he should show 
a ‘‘ stop ” signal, even when he has been instructed otherwise and 
lias perhaps reported by telegraph that he has obeyed orders. In 
short he is not controlled,” and in case of an accident there is a 
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question of veracity between him and the enginernan. The sys- 
tem has the merit of cheapness, since the signals niay be of the 
cheapest form and the intercommunication may be done by the 
cheapest form of telegraphic circuit. 

Permissive Blocking, There is a variation of the "^absolute” 
system which is also applicable to some of the following systems 
and which facilitates traffic although at some sacrilice of safety. 
Under this system, a train is allowed to proceed into a block even 
though there is a train still there. But the train must be under 
‘‘perfect control” (some rules limiting the speed to six miles per 
hour) so that it may be stopped very quickly if necessary, l^y 
this means, the delay of a succeeding train, and perhaps of several 
following trains, is very greatly reduced. <-)f course such a prac- 
tice requires extreme caution to avoid accidents, and there are very 
minute rules to be followed when such running is j)ermitted at all. 

When heavy passenger trains are run at a speed approaching 
60 miles per hour, it becomes impracticable to make a ‘^service” 
stop much within 1,500 feet. Although a sto}> mnij Ix^ made in a 
much shorter distance, it induces very severe strains in the rolling 
stock and hence should be avoided. But since it is frequently 
impossible, on account of curves or other obstructions, to see sig- 
nals more than a few hundred feet away, an enginernan dare not 
approach a “home” signal at very high s])eed for fear a stalled 
train may be immediately beyond it. Therefore a fllstant sig- 
which forewarns the enginernan of the indication of the 
“home” signal, is placed 800 to 2,500 feet from the home signal. 
The required distance, which for mechanical reasons is made as 
short as possible, except as noted ])elow, depends on the grade and 
on how far from the signal it may be clearly seen. 

When the distant signal is set for “clear,” the enginernan 
knows that he may proceed at least as far as the svcond home 
signal ahead; when it is set for “caution,” he knows that lie may 
proceed at least as far as the next home signal, but he must expect 
to be stopped there and he must have his train under smdi control 
that he can stop there if required. Sometimes the signal becomes 
cleared by the time he reaches the home signal and there is no 
actual delay beyond a slight reduction in speed, but the indication 
of the dista-nt signal enables him in any case to approach the home 
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signal confidently, knowing beforehand that it will be ‘‘clear” if 
the distant signal was “ clear.” In any system where the signal- 
ing is “controlled,” such a distant signal is locked so that it can- 
not indicate clear when the home signal indicates stop, binder 
the “automatic” systems the distant signal is usually placed on 
the same post as the home signal for the preceding block. In this 
case, when the distant signal indicates clear, the engineman knows 
that his road is clear for two full blocks, but he may have to slacken 
speed when he reaches the next block station. 

144* Controlled Manual System. In the pre- 
vious system the only connection between the signal 
stations is the telegraphic communication of informa- 
tion. The “controlled manual” system includes the 
following essential elements. The signals at each sta- 
tion are locked by electromagnets which are controlled 
electrically from the signal station ahead. When a 
train approaches (7), (7) must notify (^) of it. If the 
last previous train has passed {2) and there is no other 
impediment, {2) will unlock (7)’s lever electrically, so 
that it is possible for (7) to set a clear signal. After 
the train has passed (7), the signal at (7) is set for 
the “stop” position. It will then be impossible for 
him to set it clear again until permitted to by (2). 

Knowing that the train is coming, (^) inquires of (5) if 
the block {2 — 3) is clear and if so (5) will unlock (-2)’s 
lever so that it can be set for clear. The above is the 
simplest and earliest form of such a system. 

The chief advance over the simple manual system 
lies in the mutual control of the signal offices on each 
other, A signalman cannot set a signal clear except by 
the action of the next signalman ahead who thereby 
certifies that the block ahead is clear. The chances of 
error are thereby decreased. The electrical control is 
maintained over a “wire circuit,” but the system is 
made much more under control by adopting features Fig. 145. 
which are essentially those of the automatic system. 

The two rails of the track are carefully insulated from each other, 
and, near each signal station, the abutting rails are insulated at 
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some joint by joining them with insulated joints su(*li as are de- 
scribed in section 107. 

At 13, Fig. 140, a track battery sends a current through the 
rails which energizes the track relay at A, which operates the sig- 
nal mechanism at A. The presence of even a 
^ *6*1 single pair of wheels on the track betwcn^n A 
^ ^ and B, or even on the siding up to the 'G'ouling 

I ^ point,” will cause the current to be short-cir- 

cuitedand it will fail to energize the relay at A. 
By this means it is readily arranged that when 
— ^ the train passes A, A’s signal will automatic- 
ally fall to "‘stop” ami will become lo(*ked there 
so that it cannot become unloidced until the 
•S train passes the irisulated joints at IJ. When 

the train passes B, the current through the re- 
lay will then become strong enough to release 
‘I'l'l' the lock and then A can set his signal to ""clear” 

\ \ if permitted to by B. 

\ \ The method involves both a wire circuit 

\ \ , and a track circuit. But when the sections are 

\ \ very long, it becomes very difficult to cordrol the 

\ \ •^ track circuit so as to avoid leakarre and yet s*iva 

\ \ the current sufficient strength to do its required 

\ ^ 5 work. And so the method is still further com- 

I I ^ plicated by eliminating long stretches of the 

^ ^ track circuit, but retaining it in the track near 

•x station so that the signals will be 

automatically operated and controlled as before. 

'ill* ^ It should be noted that if a car was stand- 

^ ing on the siding and was moved toward the 
* || switch point by wind, or tlirough malicious mis- 

Tig, 146. otherwise, as soon as it passed the foul- 

ing point the signal at A would automatically 
go to ‘"stop” and the signal would stay locked until tlie track was 
cleared. A broken rail would have the same effect of locking the 
signal and would start an investigation to determine the trouble. 

145. Automatic Systems. Some of the principal essentials 
of the automatic systems have already been described above. Some 


184 


1 



RAILROAD ENGINEERING 


173 


of tlie diflFerences are as follows. The mechanical work to be per- 
formed by the electric current in the controlled manual system is 
limited to unlocking certain mechanisms or unlocking the signals 
so that by gravity they will assume the ‘^stop” position. The heavy 
work of moving the signals, which are usually of the ‘^semaphore’’ 
type (described later) is performed by the signalmen. But auto- 
matic signals must be worked by a mechanism which always has 
sufficient power to move the signals. This practically means that 
the signals must have such a form and be so worked that but little 
force will be required to move them. 

The earliest forms were targets mounted on a vertical axis 
which was swung around by clockwork. When set for stop ” a 
red target w^ould show; when set for clear the red target wwild 
turn edgewise and a white target of different form which was previ- 
ously edgewise (or perhaps no target at all) would then show. A 
lantern, with red lenses on two opposite faces and white (or green) 
lenses on the other two faces would be set on top of the axis. A 
weight moving up and down in a hollow iron post, wwild be peri- 
odically wound up to provide the power. Each time the signal is 
changed from “stop” to “clear” or from “clear” to “ stop” the axis 
turns one-quarter turn. One objection to the method lies in the 
fact that since putting even a handcar or a track gauge on the 
rails will turn the signal to danger and taking it off will restore it 
to clear, the mechanism will be made to work so often that it will 
require rewinding with annoying frequency and then perhaps 
become run down and fail to work. 

To guard against one source of danger, the mechanism is- 
made to open the circuit and thus put the signal to “stop” just 
before it becomes run down, so as to avoid the possibility of the 
signal indicating clear when it should indicate danger. The -clock- 
work system is still in successful use on some of the systems where 
it has been installed many years, hut the more recent designs use 
an enclosed disk signal (described later). An important detail is 
the placing of the signal 200 feet in advance of the entrance of a 
block section. This enables the engineer to see the signals turn to 
danger as a result of his entering the block and he thus knows that 
there is a signal protecting him until he reaches the next signal. 
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If the signal fails to work, it sliows that there is something wrong 
with the mechanism and he will take ])recautions accordingly. 

Another advantage of the track circuit system lies in the fact 
that if a switch be opened anywh(u*e in a block, the switch being 
provided with a circuit breaker, tlie circuit will be broken and the 
signal will automatically fall to danger. In short, almost any de- 
fect or impediment to a clear track will be indicated by the signal. 
And herein lies one troublesome feature: the circuit is so sensitive 
that any accidental short-circuiting (even though not due to any 
defect or obstruction of the track) will delay traffic. The opposite 
(and far more serious) error in operation — indicating clear’’ when 
it should indicate ‘^'stop” — will only be caused by a defect in the 
mechanism, and the record in that respect is very good, the pro- 
portion of such errors to number of signal movements being 
exceedingly small. 

146. Mechanical Details. The train order system does not 
necessitate signals of any kind, but on many roads which make no 
claim to a block signal system a signal of some sort will be dis- 
played from the local train -order office. The signal may be a niere 
flag on a stick; an improvement is to hang it from a horizontal 
support, the lower edge being weighted, the wliole being provided 
with a cord which is run back to the office, which permits the ready 
display or removal of the flag. Some w^estern railroads have im- 
proved these by using some “home-made” signals 0|)erated simi- 
larly, but using a target made of thin wood or of sheet r>etal. 
From this it is but a short step to the standard “ semaphore.” illus- 
trated in Fig. 147 and elsewhere. 

The semaphore consists essentially of a board about live feet 
long, eight inches wide at the outer end and six inches wide at the 
hinge end. The hinge is a somewhat elabo^'ate casting with one or 
more “ spectacles ” as holders of colored glass lenses. Since the 
weight of the casting on the spectacle side is usually not sufficient 
to overbalance the weight of the semaphore board, a counterweight 
is so attached that if the rods or wires to the signal cabin should 
break, the signal will automatically assume the horizontal position, 
which is universally considered as the stop ” or danger ” signal. 
When the axis of the board passes through the hinge bolt, as is 
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aliown in Fig. 147, the cleai* ” position is given by inclining the 
board at an angle of 45°, as shown in position B. 


Another form is to have the 
board eccentric to the hinge, so 
that it may be dropped to a verti- 
cal position and still show^ outside 
of the post. As a general principle 
of construction, the board should 
be clearly visible even in foggy 
weather, and therefore the board 
should not come dowm directly in 
front of the post, for in foggy 
weather it w^ould not be clearly 
visible and an engineman might 
pass the signal thinking it was in 
front of the post, when it might 
have been broken off and should 
have indicated danger. Fig. 147 
show^s a wmoden post; the latest 
high-grade practice now uses iron 
posts wdth suitable castings at top 
and bottom. One advantage of 
such posts is the placing of the rods 
inside of the post where they are 
less subject to interference from 
snow and sleet and from malicious., 
mischief. 

The boards are alw^ays set. so 
that they point to the right from 
the track which they govern, or 
in other words a signal which 
points to the left of its supporting 
pole, as seen by an approaching 
vrain, governs trains moving in the 
cxiposite direction. Sometimes the 
boards are painted red on the gov- 
erning side and white on the other 
side, but whatever the variation in 



Fig. 147. Semaphore. 

practice the indication is inde- 
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pendent of tlie color, and on some roads the color is “neutral/^ so 
as to emphasize the fact that the enginenian must be governed by 
the/brm j^ositiorb of the board rather than by the color. 

The only essential variation of form of the blade lies in mak- 
ing the ends of all home signals square and of all distant signals 
notched or of a fishtail’’ form. One other form used for the dis- 



Fig. 148. 


tant signal is to make it pointed. When there are but two tracks 
the semaphores are usually placed on separate posts on each side 
of the roadbed. Even when there are four tracks, the sisnals for 
the two tracks on each side may be placed on one main pole which 
has a cross-arm and two uprights, each carrying one or more sema- 
phores, as shown in Fig. 148. But when there are more than four 
tracks (as in yards), and frequently on four- track roads, the signals 
are carried on a ‘‘ bridge ” such as is illustrated in Fig. 149. In such 
a case the signals for each track are placed directly over the track. 


188 



180 


Fig. 149. Semaphore Bridge, 
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When more than one square-ended signal is over a track, the 
upper one refers to the through track and the lower ones to 
the switches which will be immediately encountered. ISTote in 
Fig. 149 that the signal bridge in the background has boards on 
the left side of the posts and that they are evidently y^hlte. This 
shows that the bridge governs movements t(>ir(tril tlie observer, 
while the signals on the bridge in the foreground evidently govern 
train movements in the direction the observer is looking. The 
mechanism of all such signals is necessarily somewhat exposed, 
and is liable to be actually blocked when covered with snow and 
sleet. A considerable amount of power must therefore be available 
to operate such signals. 

Another form in extensive use is the enclosed signal. 

Enclosed signals. There are two great arguments for and 
against the use of such signals. On the one hand, the mechanism 
is entirely enclosed and protected from the weather and is therefore 
uninfluenced by wind, snow or sleet. Also the mechanism can be 
made so very light and delicate that it requires only a small per- 
centage of the power required to operate semaphores, and therefore 
they can be operated by an electric current of very low voltage. 
On the other hand, the signal is not one oi focuh and gxisHion but 
of color only. It is argued that it cannot be as clearly seen in 
stormy weather and on that account is less safe. While it is un- 
questionably true* that the signal indication is less visible in bad 
weather than a semaphore, yet the net advantages of the system 
are such that the system is very largely used. 

The external appearance of the top of the signal (the post 
being omitted in the illustration) is as shown in Fig. 150. Clear” 
is indicated by the disk opening showing white. To indicate 
danger a very light screen, made by stretching red silk over a light 
hoop, is swung over the opening. At night the lantern on the rear 
side shines through the opening, showing white or red according to 
the position of the screen. The detail of the mechanism, shown 
in Fig. 151, explains its operation. When the magnet is energized 
the disk is drawn up out of view and the signal sliows white. If 
the current fails for any reason, the disk falls by gravity and comes 
into view* The povrer required is so small that tlie magnet not 
only controls the signal but also develops the power to move it. 
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147. Wires and Pipes. Wires are used for the transmission 
oi electric current and pipes are used to transmit pneumatic pres- 
sure — as discussed later. But the above heading refers to wires 



Fig. 150. Enclosed Signal. 


and pipes as used to mechanically transmit motion from the signal 
cabin to the signal. When the parts may be made to work by 
tension. No. 9 wires may be used. When it is required to turn a 
right angle a grooved wheel is used and a short length of chain 



Fig. 151. Hall Automatic Signal Magnet. 


is substituted for the wire. Slight de- 
flection for pipes is accomplished by means 
of a series of bent rods running through 
guides, as shown in Fig. 152. If the de- 
flection is greater, each rod must have a 



“bell crank.^’ It is possible to work a sig- 
nal with one wire, depending on gravity for the reverse motion, 


but good practice requires a wire for each motion. Signals are 
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sometimes operated mecltanically at a distance o£ 2,000 feet from 
the cabin. For such, wires are practically a necessity, but when 
the signals are nearer, pipes which may exert a ,push as well as a 
pull are used. 

Compensators, The coefficient of expansion of iron is so 
high that the change of length in a wire or pipe several hundred 



Fig. 152. 


feet long is so great that the signaling mechanism is thrown out 
of adjustment unless there is some automatic device to counteract 
it. The change of length of 1,500 feet of wire due to a fall of 
temperature from lOO"" F. to 20® is 1500 X 80 X .0000005 
0.78 foot = 9.36 inches. A much less change than this wouhl 



require adjustment. The geometrical 
principle of the automatic compensators is 
shown in the upper part of Fig. 153 and 
the practical construction is shown below it. 
By reference to the figure it may be seen 


that if the pipe ah contracts so that b 
moves to h\ the point c w^ould be moved 
to where hi/ = But if oil =; dr 
would also contract to dd. Therefore if 
the compensator is placed midway between 
the cabin and the signal, the cabin end of 
the pipe being fixed, a point at the signal 
end would retain its position regardless of any temperature change. 

Practically these arcs should not be required tc work through 
too great an angle. It has been found that 500 feet is a desirable 



Pig. 153. 


limit. Therefore if a signal was 1,000 feet away fiom the cabin, 
two compensators should be used, each placed 250 feet from the 
ends. Then the position of the ends and the middle point would 
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be uiicbanged by temperature. It should be noted that the in. 
sertion of such a mechanism changes the direction of the motion 
of the pipe; if al moyes to the right cd will move to the 
left, and vice versa. Therefore one section or the other must be in 
compression, and such a com- 
pensator is applicable only to 
pipes. No compensator which 
is equally satisfactory has ever 
been designed for use with wires. 

They all require a spring or 
weight which takes up the slack, 
but if the wire gets caught some- 
where this spring or weight may 
be pulled because its resistance 
is less, and then the signal does 
not operate. Several designs are 
in use and they work satisfac- 
torily as long as the mechanism 
is in order. 

1 48. E 1 ect r o-Pneumatic 
Signals. The mechanical move- 
ment of signals by wires and 
rods is practically limited to 
about 2,000 feet and even at this 
distance it is troublesome. Elec- 
trie power from batteries may be 
used when the power required is 
very small. An electro-pneu- 
matic system uses compressed 
air whose power can be sent any- 
where through pipes and which 
maybe made to move not only 
signals but switches. The valves 
controlling the pistons are oper- signal 

ated electrically by a current of 

low intensity, which may be provided by batteries but which in a 
plant of much magnitude is more economically obtained from 
storage batteries which are charged from a dynamo. The operation 
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of the valve is shown in Fig. 154. In the position shown the 
magnet is not enei‘gized. When it is, the armature (at the top) 
is drawn down, which opens the conical valve Just above the spring, 
and the air passes from the pressure pipe through the valve and 
down the passage alongside of the valve chamber until it bears 



on the top of the piston, which 
is shown in its extreme upward 
position. When the piston is 
forced down, it will raise the 
counterweight (see Fig. 155) and 
put the signal at “ clear.” When 
the magnet is de-energi^ed for 
7/ reason, the spring forces the 
valve up, the air in the cylinder 
escapes through tlie exhaust and 
the counterweight not only raises 
the piston to the top but draws 
the signal to indicate danger. 
A failure of either the current 
or the pressure will thus put the 
signal at danger. 

149. Electric Semaphores. 
Still another modification of an- 
tomatic signals is the electric 
semaphore, which is a semaphore 
of the usual type, operated by 
an electric motor of about \ 
horsepower, the motor obtaining 
its current from a set of 10 to 
16 Edison -Lalande battery cells 
which are placed in a box at the 
foot of the signal post. The 


motor winds up a light wire 
cable which raises the counterweight and thereby sets the signal 
at clear.” The motor is started and stopped by the action of a 
relay connected to the track circuit. The track circuit has the 


fundamental principles previously described, but has been made 
somewhat complicated so as to provide for the operation of distant 
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m well as home signals and also the protection of and from all 
switches in the section. For the details of the track circuits the 
student is referred to the more complete works on this subject 
previously mentioned. 

INTERLOCKING. 

150. Principles. The interlocking of the switches and sig- 
nals of a large terminal yard is such a complicated piece of mech- 
anism that any adequate explanation and description would require 
too much space here. Nothing will be attempted but a demon- 
stration of the fundamental principle. The reason for the necessity 
of interlocking is simple. A mere inspection of the design of a 
complicated yard will show that it is readily possible to arrange a 
large number of combinations of different switch movements for 
the operation of an equal number of trains simultaneously. But 
the operation of such switches is controlled from a signal cabin, 
and unless there are limitations on the combinations a signalman 
would be liable to set switches and signals so that two or more 
trains might collide. The fundamental principle of the interlock- 
ing device is comprised in the follownng statements: 

(a) all switcli signals are normally at danger; 

(//) no switch lever maybe set for any route until the switches 
for any other route which might cause a collision have been locked; 

(c) the signal cannot be set to run through any switch until 
the switch itself is set. 

Although ail engineman may cause a collision by running 
past a danger signal, the worst that a careless signalman can do is 
to delay traffic. He cannot set signals and switches so as to cause 
a collision or even a side swipe.” The design of the interlocking 
machine must therefore be based on a study of the safe combina- 
tions, and then the interlocking machine must have its cross 
locks” and ‘Gocking dogs” so arranged that no interference is 
possible. The case illustrated in Fig. 156 has purposely been 
made as simple as possible. The upper part shows merely the 
locking dogs (shaded full black) which are fastened on to the 
locking bars ” (which run crosswise) and the cross locks ” 
(shaded wdth cross hatching), which move at right angles to the 
locking bars. In the lower part of the figure are shown the signals 
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and tracks for a crossover from a main track. No. 1 is the dis- 
tant signal, No. 2 is the home signal governing tlie main track 
with respect to the crossover, No. 3 are the switch levers which 
work simultaneously, No. 4 is the signal governing movement from 
the siding to the main track, and No. 5 is the signal governing 
movement from the main track to the siding. No lever for a sio-- 

O o 

nal or a switch can be moved without simultaneously moving the 
locking bar (having the corresponding number) from right to left 
as shown in the figure. 


1 2 3 4 5 




Pig. 15(J. Interlocking. 


The wedge-shaped ends of the locking dogs will move (if 
possible) the cross locks with which they may come in contact. If 
any cross lock is immovable because it is already in contact with 
some other locking dog, then it will be impossible to move that 
lever until the lever (or levers) controlling all interfering locking 
dogs have been so moved as to remove the obstruction. The posi- 
tion of the locking dogs in Fig. 156 is that for all signals normal 
or at “danger.” Suppose it were attempted to “clear” signal 
Ho. 1. To do so, locking bar No. 1 must move the cross lock 
Ho. 1. But this is impossible since one of the dogs on locking 
bar No. 2 interferes. I^ever No. 1 eannot therefore be moved until 
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lever No. 2 lias been cleared, wbicli operation will move that dog far 
(enough to the left so that the cross lock can move up. And this 
is in accordance with the principle previously stated that a distant 
signal should not be cleared until its home signal is cleared. 

As another illustratiorr, when the signal No. 2 has been 
cleared, the locking bar No. 2, by means of its attached dogs, 
moves the cross lock No. 2 upward. This cross lock is then set 
against locking dogs on each of locking bars No. 8 and No. 5 and 
prevents them from being cleared. Of course the signals for the 
crossover should not be cleared while the signal is set for a clear 
main track. 

Exercise. The student should draw a modification of the 
upper part of Fig. 15b, as it would be placed to indicate that the 
switch was set for a crossing from the siding to the main track. 
It should be noted that signal No. 4 is set ‘‘clear” when it is de- 
signed to move along the siding without using the switch, and 
No. 5 is set clear when the switch is set so that a train could run 
backward jiast the switch without using it. Both No. 4 and No. 
5 are set at ^alaiiger” when it is designed to run from one track to 
the other. 

The cross locks No. 1 to No. 4 inclusive are each in one piece 
with notches cut for the dogs. Cross lock No. 5 has the upper 
part separate. When the low^er part is moved it does not move 
the upper part unless the “tappet” on locking bar No. 3 has previ- 
ously been moved between the parts. The tappet is unnecessary 
with the simple combination of levers shown, but might be neces- 
sary with a somewhat more complicated system. 

Of course the above description makes no mention of a multi- 
tude of details necessary for a manual machine, to say nothing of 
the complication required for an electro-pneumatic interlocking 
machine. But whatever the complication or how many may be 
the number of level’s, the interlocking principle is as above. 

TRACK MAINTENANCE. 

151. Tools. Tools should be of good quality and well 
designed for their use. Economy in this respect, to save initial 
(*.ost, is apt to increase the labor item and since the labor costs over 
bO per cent of the total cost of track maintenance, a very little 
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discouragement of labor owing to inefficient tools would more than 
overbalance any possible saving in cost. The list of tools required 
for the varied work of a track gang is quite large, and tlierefore an 
effort should be made to pare down the list as much as is practicable 
or safe, because it is correspondingly difficult for a track foreman 
to prevent losses due to carelessness. The following list is based 
on the requirements of a gang of six trackmen and a foreman. 

A large proportion of the tools are for work on which not 
more than one or two men need work at any one time. When the 
list calls for six or more of any one tool, they are always the tools 
which are in constant or excessive use, or which are liable to 
become quickly broken, and of which an extra snpply is a neces- 
sity for use while waiting for requisitions to make up for loss or 
breakage. The list is taken, with some slight modifications, from 
Camp’s Notes on Track. 


Adzes. 2 

Ax— chopping 1 

Ax— -hand 1 

Auger, 2-jnch 1 

Bars— claw 2 

‘ ‘ —crow 0 

“ —pinch 6 

“ —raising 1 

“ —tamping 8 

Brace and bits 1 

Brooms (coarse) 2 

Brush hooks 2 

Oar— hand 1 

—push 1 

Oar chains 2 

Ohisels— cold 2 

“ —track 12 

“ —wood 1 

Curving hooks 2 

Chalk line 100 ft. 

Ditch line 150 ft. 

Drawshave J 

Dippers (or cups) 2 

Files ;•> 

Flags— -red 4 

“ — greeir >. .. 2 

Forks— ballast* 4 

Gauge 1 


Grindstone 1 

Hammers— spike 4 

“ —sledge— 16 lbs. 1 
“ —strike— 10 lbs. 1 
“ —nail— claw ... 1 

“ - ballast* 6 

Hatchet 1 

Hoe— garden 1 

Jack — track 1 

Key— switch 1 

Lanterns — white 2 

“ —red 2 

“ —green 2 

Level board 1 

“ — spirit— pocket 1 
Locks — switch— extra 2 

Mattocks 2 

Oilcan— 1 gal 1 

“ “ —.2 “ 1 

Oiler — squirt 1 

Padlocks 2 

Picks 8 

“ —tamping* 8 

Punch— hand 1 

Hake— garden 1 

Rail drill 1 

“ bits 6 

Buie — two-foot 1 


♦ Needea only in stone ballast. 


Scythes — grass 4 

“ —brush 4 

Snaths 4 

Shovels— track 8 

“ —scoop 4 

—long handle 1 
Saw— hack, blades. .. 12 
“ “ frame ... I 

“ hand 1 

crosscut 1 

Screwdriver 1 

Spade 1 

Steel square 1 

Tape (50', graduated 

to tenths) 1 

Tongs— rail 4 

Tool box 1 

Tool checks 6 

Torpedoes (with box).24 
Verona spike puller . , 1 

Vise 1 

Water pail or jug. .. . 1 

Weed scuffles 6 

Wheelbarrows. 8 

Whetstones 4 

Wire stretcher 1 

Wrenches— track H 


—monkey (8") l 
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The first comment on the above list is in regard to the bars 
of various kinds. Claw lars are used for spike pulling. The 
ideal design is one that would permit pulling the spike with one 
stroke without changing tlie fulcrum, and that will also pull it 
clear out without bending. Apparently this is mechanically im- 
possible and in spite of the many efforts which have been made and 
the new designs which have been brought out, the old ‘‘bull’s 
foot ” claw bar seems to l>e the best. 

The is attached to a spike which is 

in a confined place (such as behind a guard rail) and is operated 
by means of an ordinary claw bar resting on top of the rail. 

“ ” harn are considered to be those which taper down 

symmetrically to a wedge-shaped edge at the so-called “point,” 
in contradistinction to lars on which the chisel- edge is 

even with (or outside of) the face line of the bar. The number 
of crow bars is put at “ 0 ” to emphasize Mr. Camp’s opinion that 
the crow bar form should not be used and that the pinch bar form 
is far preferable. 

Taiaphaj larn sliould not weigh more than 10 pounds nor 
should tliey be more than 5 ft. 3 in. long. If the handle is solid it 
is ratlier small and liard to hold. It is therefore sometimes made 
as a pipe, witli a malleable tamper. Another form uses a wooden 
liandle. 

Trarl' are cold chisels provided with a handle of wood 

by wliicli they may be more readily and safely held in j)Osition. 
They should be about 1| in. square and 8 in. long, made of tool 
steel. A single blow may break them or render them useless 
until re-tempered and re-ground, and therefore a large number is 
necessary. 

These may be divided into three classes. The first 
is the “ liome-made ” type of wooden gauge which is perhaps brass 
l)ound. One common ob jection to this form consists in the danger 
tliat it will not always be placed truly at right angles to the track. 
The effect of this error is to make tight gauge. To obviate this 
error, the “Huntington ” track gauge has at one end two lugs 
about seven inches apart and one lug at the other end. The gauge 
is the distance from the single lug to the middle point of the seven - 
inch line, the two lines being at right angles. The device is theo- 
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retically perfect provided that the two lugs at the one end are both 
in contact with the head of the rail. A slight error in this respect 
will make the gauge too wide. The Warren ’’ two 

short circular arcs forming part of a complete eircde, whose diam- 
eter is the gauge, fastened to the gauge bar. 

Hammers, For section work, spike hammers should not 
weigh more than 8 pounds and have a length of about 10| inches. 
The^ 16-pound sledge is only needed for occasional very heavy 
work, when it is however almost essential. The 10-pound striking 
hammer is the better one to use with track chisels rather than to 
use the spiking hammers as is so frequently done. The .ballast 
hammei's are only used for breaking up stone for ballast and are 
unnecessary even for this purpose if machine broken ballast of 
uniform size is furnished. 

Traeh One of these is illustrated in Fig. 107. They 

are certainly handy and economical tools for the track gang, but 
more than one serious wreck has been caused by the inability of 
the gang to remove the jack before the arrival of an unexpected 
train, and as a derailing device a jack is exceptionally effective. 
Track instructions generally specify that they must not be placed 
between the rails. 

Level hoard. Such a board usually has a level tube sunk in 
the upper edge. At one end a series of steps are cut, each with 
a base of about two inches, and with risers of one-half inch, begin- 
ning at the lower edge. The discussion on the superelevation of 
the outer rail (see § 119) shows the foolishness of over-refinement 
in such work. If the required superelevation is 2.5 in., the fifth 
step of the board may be placed on the outer rail and the plain 
end on the inner rail. When the track is properly adjusted the 
bubble should be in the center. Of course the adjustment of the 
level bubbles should be carefully watched and frequently adjusted 
if necessary. 

Shovels, The best shovel for track work is the short handled 
shovel with square point, made out of a single piece of crucible 
steel. The bhade should have a length of about 12 in. When 
this has been worn down to 9 in. it should be thrown away —for 
track work. Its use is then uneconomical. The scoop shovels are 
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for handling cinders and packed snow. The long-handled sh(I>vel 
is for digging post holes. It should be round-pointed. 

The above list includes only the tools which will be required 
by almost any track gang. Cant-hooks and peavies are frequently 
necessary for handling timber. Blasting drills, wedges, powder 
and fuse are sometimes needed 'to break up masses of rock which 
may have fallen into a cut. Culverts and bridge channels get 
choked up with timber and debris of various kinds which may need 
ropes and tackle to clear them, A jiin-crow rail bender is Occa- 
sionally necessary, although one such may be made to serve two or 
more section gangs. 

152. Work Trains. The work of a track gang is usually 
confined to one ^‘section,” which is usually not more than five 
miles long, and which on roads of the very heaviest traffic may be 
shortened up to a mile. On exceptionally poor light traffic roads, 
they are made eight and even ten miles. For ordinary work their 
hand car and push car furnish all needed transportation facilities 
for themselves and materials. But there is much work which is 
more irregular in its character, which must be handled on a larger 
scale, and which requires for economy a work train. Such work is 
the distribution of track materials such as ties, rails and ballast 
from the sources of supply to the places on the road where they are 
needed. Also, when re-ballasting is to be done on an extensive 
scale, when heavier rails are to be substituted throughout, or, in 
short, when there is any work to be done which is beyond the 
routine work of keeping the track up to its normal condition, then 
a work train with its usual force of laborers can accomplish the 
work with greater economy. 

The work train is usually hauled by the worst engine on the 
road, sometimes by one which would otherwise be sent to the scrap 
heap. Whatever the justification of this policy, it may be carried 
so far that the regular train service suffers by the inability of the 
wmrk train to keep out of the way of regular traffic, or else there is 
the false economy of wasting the time of the work train gang while 
trying to save by utilizing a worthless engine. A passenger engine 
which may have proved too light for regular service is preferable 
to a freight engine, since the work train should be capable of mak- 
ing good speed in running to a siding and the load is xasually light. 
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iThe minimiiin requirements for the train should include a large 
caboose and a flat car provided with large tool Ijoxes for picks, 
shovels, bars, hammers and other track tools. Underneath the 
caboose may be hung a large box in which may be stored ropes, 
pulley blocks, chains, jacks, etc. Since the cost of train crew 
wages, fuel, and other expenses which must be charged up for the 
use of the rolling stock will aggregate about |25 per day, there 
should be enough laborers attached to the train, and their work 
should be so planned as to justify this additional expenditure. 

The minimum number of laborers should be about 20, and 
this should be increased to as many as can be profitably employed. 
Since the woik of the train is scattered over a great distance, the 
company must choose between wasting considerable time both 
. morning and evening while carrying the gang to and from their 
homes, together with many miles pf train service, or of providing 
boarding cars, provided with bunks and one or two cars for kitchen 
and dining cars. One large, clean box car can be easily and 
cheaply fitted up as kitchen and dining car for 24 men. If the 
crew is much larger, one car should be devoted to kitchen and the 
* storage of supplies and another car used for a dining car. An 
ordinary box car, or an old passenger car can be readily fitted up 
with four double lower berths and four double upper berths on one 
side and four lower and four upper single berths on the other side, 
thus accommodating 24 men. Even l)etter accommodations may 
be provided when the need for such a train and gang is so regular 
that it will have practically permanent employment. A little 
extra money spent by the company in providing comforts for the 
men is immediately repaid in a better quality of work and less 
straggling off. 

153. Ditching. While the routine clearing up of ditches is 
part of the work of a section gang, it will frequently happen, 
especially when the slopes have a disintegrating soil, and also when 
the slopes have been made originally too steep, Unit the winteUs 
frosts will fill up the, ditches to such an extent that it is best taken 
out with a work train gang. Ordinarily the section gang would 
need to load such material on their push car or on wheell)arrows 
and run the material out to the end of the cut where it may be 
harmlessly wasted. If the cut is very long, such hauling would 
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be very expensive. Since the regular schedule will not usually 
permit the train to stand long on the main track, especially on a 
single-track road, the loading must be done in the shortest possible 
time. This usually implies that a part of the gang should remain 
at the cut while the train is running off to unload and that they 
should all work there if the train must run to a siding merely to 
let a regular train pass. Daring such times the men can scrape 
down all loose material from the side slopes and loosen up the fill- 
ing in the ditch, so that it is all ready for shovelling when the 
train arrives. 

When the cuts are not very deep, such material is sometimes 
thrown up on the top of the bank, even by using a temporary 
staging on which the earth is thrown and then again shoveled to 
the top of the bank. In any such case the earth should be thrown 
well back from the edge of the bank so as to guard against its 
being again washed into the cut. It also should not interfere with 
the surface ditch which should have been cut on the top of the 
bank to prevent surface water from the slope above from running 
down into the cut. 

154. Distributing Ties. The methods to be used necessarily 
vary with the sources of supply. If ties were obtainable from 
farmers and were delivered along the right-of-way on every sec- 
tion of the road, very little if any distribution by a work train 
would be necessary. When, as the other extreme, there is no local 
souixe of supply, the ties must be hauled many miles and so dis- 
tributed that subsequent distribution by the trackmen will be 
reduced to a minimum. Since economy requires that ties shall 
only be replaced by an actual count of those which are defective, 
an essential preliminary is that a marker shall be placed along the 
the track for every ten ties required, or that the number required 
between two consecutive telegraph poles shall be marked on the 
poles so that it may be seen as the train approaches. By this 
means ties may be thrown off as required while the train is inov- 
ing at a speed of about six miles per hour. On light traffic roads 
the work of tie distribution is frequently done by the local freight 
train. While this may be and often is the best policy, the cost 
per tie is much greater. . 
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155. Distributing: Rails. The method of liandliii^’ niiln de- 
pends very largely on the cars on whicli they arci loaded, and also 
on their length. They are dropj)ed oft' most easily wlam loaded on 
to flat cars, but frequently they are loaded on to gondolas and even 
in box cars by making a hole in the end of the car. Kails of do 
and 60 feet can only be loaded on to two consecutive flat cars. If 
they are being unloaded in one ]>lace simj)ly for storage, a derrick 
of some kind, even though temporary, is wise economy. For dis- 
tribution along the track they are tdther dropped o\aa’ the side of 
the car or pulled off from the end. If they are drojjped over the 
side they are apt to be kinked. Hometimes tliey are slid oft' on skids 
made of two timbers or pieces of rail about 10 feet long, but this 
is impracticable in some localities and it lands the rail at some dis- 
tance from the track. The car to be immedi;ilely unloaded may 
be placed at the extreme rear of tlie train. Tlam a. rail liook at- 
tached to a sufficient length of ro])e may be hooked into one of tlie 
boltholes and the rail maybe drawii oft' tlu‘ eml. J>y placing a 
“dolly” on the end of the car tin* rail may naidily ])e drawn off by 
hand. As soon as the center of gravity passt*s tlit^ dolly, tlie outt‘r 
end falls easily to the track and tiien, pulling the tniin ahead, the 
other end is let down easily as it drops oil'. Sixty- foot rails are so 
flexible that a considerable part of the length will Ik* resting oji 
the ground before the other end leaves tlie car, and will not ]>e in- 
jured by dropping on the ties. 

When the rails are especially long and lu‘avy, an easier nu*thod 
is to hook on the rail-hook and a,ttach the ropt‘s to a track rail or 
around a tie. Then let the train move ahead until the rail is 
drawn off. Ev^'en the dolly nndtu* the rail at the end of the car is 
unnecessary with this method. If rails are needed for both sides, 
two such ropes and hooks may he ustnl simultaneously, AVith a 
little more care this may he so done that the tmd of each rail comes 
almost exactly at the required joint, evt‘n allowing for staggering 
the Joints on the two lines of rails, Ky attaching a |iusli car to 
the car carrying the rails, the rails may pass over tliat and <lown 
on to the ground without any dangtu’ of in jury from the drop. 

The reverse operation- -loading old j*ails onto a car— is heavy 
and costly work when done by hand. The best plan is to do it by 
means of a derrick. If it must be done without such aid, it facili* 
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tates the work to make an inclined plane by attaching a push car 
to the flat ear on which tlie rails are. to be loaded, and then by 
placing several dollies on tills plane, the rails may run up on rollers 
with a minimum of actual lifting. It might be thought that a 
704b, rail, 30 feet long, which weighs 700 pounds, should not be 
an excessive load for six men. When the men are carefully drilled 
to lift together and simultaneously raise the rail above their heads 
and throw it with machinedike precision on to the car, it may be 
(and is) successfully done in this way, but if one or two men shirk 
or do not lift with the others, the load is concentrated on the others. 
They successively become frightened and, to save themselves, ^^jump 
from under”; the remainder cannot sustain the load and it falls. 
It is lucky if someone does not have a foot crushed. The longer 
and heavier rails cannot be handled in tliis w-ay. 

156. Handling Ballast. A railroad must consider itself 
unfortunate if it does not have a gravel bank at some place along 
its line. The bank generally extends into the adjoining property, 
which is either bought outright or the gravel privilege is bought. 
The last method generally specifies that the top soil shall be reserved 
and spread upon the excavation after the gravel is exhausted. The 
gi*avel is usiially overlaid with more or less vegetable soil. Some- 
times the amount of this is so insignificant that its presence may 
be ignored, but if the depth is appreciable it will pay to strip it. 
A spur track whose minimum length is the length of the train 
must be run off from the main track. The method of attacking 
the hank depends on the method of digging — whether by steam 
shovel or by hand digging and shoveling. 

About twenty cubic yards per day may be considered a fair 
day’s work in loading gravel cars at the pit. A steam shovel with 
a dipper holding lA- to 2 cubic yards can load 800 to 1,200 cubic 
yards per day, depending on the prompt handling of the cars when 
loaded. Even this figure has been greatly increased under excep- 
tionally favorable conditions. But the use of a steam shovel implies 
the use of a locomotive, which must be constantly at the pit shift- 
ing the cars so that there is a car constantly in place within range 
of the shovel. The cost of running such a shovel with its attendant 
locomotive will be about |50 per day. This will pay about 40 
laborers who could dig about 800 cubic yards. Therefore, unless 
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tlie circumstances are so favorable that the shovel can exceed 800 
cubic yards per day, the work may ])e done about as clieaply by 
hand shoveling. This is, however, alanit tlie limiting case. With 
good management a large shovel can take out gravel mucdi cheaper 
than it can be done by hand. 20 cubic yards per day at a labor 
cost of $1.26 per day makes the gravel cost about six cents per 
cubic yard loaded on the car at the pit. The average <‘,ost of such 
hauling on a "Western railroad was computed by the management 
to be 0.35 cent per culnc yard per mile. In this case the (juantity 
handled was very large and the cost may be considered cweeption- 
ally low. 

When the work is done on a small scale, and especially when 
the gravel is loaded by hand, hand methods would be us(k 1 for 
unloading, but there is great economy in the use of a plow for 
unloading. This implies the use of Hat cars, which are in fact 
almost universally used for ballast work — -barring the special pat- 
ented ballast cars. The plows are center unloading” or '‘side 
unloading,” and some of the most recent forms are adjustable so 
that they will unload all to either aide or will unload to both sides 
in any desired proportion. The plow is drawn over the tops of the 
cars by a cable. The cheapest niethod is to Bto[) the train where 
desired, set the brakes, uncouple the locomotive and attach to it a 

or li" wire cable. Commencing with the plow at the rear ear 
the locomotive moves ahead and draws the plow over all the cars. 
This method has many objections, especially when it is done on 
curves. A much better method is to have a car carrying a hoisting 
engine, which may be supplied by steam from the locomotive by a 
flexible tube, if the car carrying it is placed immediately behind 
the locomotive, or preferably which is supplied from its own boiler 
placed on the car. A wire rope from this engine hauls the plow. 
One great advantage of this method lies in the fact that the train 
can be kept moving if desired while the plow is working. 

If it is desired to distribute less ballast per car length than 
the car load, it may be done by moving the train ahead at just 
such a speed that will give the desired result. Incidentally, this 
method is very useful when making a fill from a trestle or to fill up 
a washout. By putting the plow at the rear of the train and drawi ng 
the plow backward, the speed of the train and of the plow can 
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be so regulated that the material will be deposited with as great 
concentration as desired. If it is desired to fill up a hole, the 
whole train load may be deposited in one spot by simply hauling 
the plow back as fast as the train moves forward. The average 
cost of thus unloading with a cable has been computed as about 
one-half cent per cubic yard. During recent years many styles of 
ballast cars which are easily and automatically unloaded have been 
placed on the market. Some of these have been designed with the 
distinct idea of being used in connection with local freight trains. 
They are picked up at the graved pit by a local freight going in 
the desired direction, are hauled to places along the road which 
have been previously marked with stakes, are dumped with a delay 
of only a minute or so, then hauled on to where they may be side- 
tracked and hauled back to the pit by another local freight. Gon- 
dola and coal cars having hopper bottoms are also used extensively 
for hauling ballast. 

157. Trestle Filling. This has become a very common form 
of work for the work train. When the construction of a railroad 
is once definitely decided and work is begun, any measure which 
will hasten the opening of the road for traffic has a very high 
money value. Therefore trestles have been built where embank- 
ments are a better form of permanent construction. The prelimi- 
nary construction of trestles is further justified by the fact that 
the immediate construction of an embankment would often involve 
very expensive hauling with teams from borrow pits in the neigh- 
borhood, wffiile a future fill may be made by the train load, as des- 
cribed below, at a much less cost. Incidentally, time is allowed to 
determine the maximum water flow through the hollow crossed by 
the line, and the size of the culvert required may be more accu- 
rately determined. The cost of the culvert, wffiich may be very 
considerable, is also deferred to a time when the road can better 
afford it. At the time that many existing trestles were built the 
cost of timber in their localities w^as so small that the trestle may 
have been actually cheaper. 

Many roads are now confronted by the necessity of either 
replacing the trestle or filling in with earth. While the relative 
cost is very variable, depending on the local price of timber, the 
proximity of a sufficient supply of available filling and the methods 
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to be employed, yet as an approximate fioiure it may be said that 
tills as hi^h as 25 feet may be tilled witli earth as (dieaply as a 
trestle can be recon stnieied. Rat when it is cons!den*d in addi- 
tion that the average amount of timber napiired annually for 
repairs of trestles is about one-eighth of the voliiint% also that the 
labor involved in maintenance is very great while it is almost in- 
significant on an e]nbankment, also that tlie <lang’t*r of accident on 
a trestle and the disastrous results of a derailment which may occur 
on a trestle is somucli greater than on an embanknumt, tin* heiglit 
at which it becomes econoniicail to fill with earth instead of recon 
structing the trestle increases until it may reacJi 50 feet. Rut the 
filling in of high trestles involves several special constructive 
features. The hollow may have at the botttmi a very soft soil 
which cannot sustain a heavy emliankment without consideralde 
settlement. Such a settlement will prove destructive to almost 
any culvert unless a solid foundation may be madt‘ for it. ruder 
such conditions a ])ile or concrete fouiulaticm h)r the culvert may 
become a necessity. 

The dumping of eartli and particularly of boulders, stumps 
and clods of frozen earth may do serious injury to the trestle unless 
means are taken to guard against it. ThivS may be done by placing 
an ‘‘apron” on each side whicli will defiect the earth so that it falls 
outside the trestle. As the piles grow on each side the intermediate 
space will be filled up. The longitudinal braces which are most 
apt to suffer are sometimes strengt}u‘ne<l by heavy timbers, wlueli 
may be old stringers, etc. The filling shonhl be done regularly 
along the length so that the bents will not he force<i out of place 
by an unsupported jmessiire of eartli on one sidt*. If the bank is 
formed merely ])y dropping earth loosely from above, its slo])es 
will be steeper than can be retained permanently. The result is 
frequently a disastrous slip. This feature justifies the spreading 
of the earth hy scrapers as the filling proceeds. This method has 
the additional merit of packing the earth so that there is almost no 
settlement and the stringers may be pulled and the ballasted road- 
bed may be constructed very soon after the filling is complete. 
Otherwise the settlement is so great that six months or a year 
must elapse before track laying is permissible. During this time 
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tJie embankment may settle 10 per cent. This earth -spreading 
may be done for two or three cents per cubic yard. 

The choice of filling material is an important matter. A 
sandy or gravelly soil is the best. Clay is apt to be very trouble- 
some, for, no matter how hard it may be in dry weather, it will 
slip and run when it becomes wet. This is especially true when 
the base of a fill is on a steep side slope. In this case the whole 
fill may slide down the hill. One means of preventing this is to 
dig trenches along the slope. Even plowing the surface in contour 
furrows may be sufficient to prevent such a slip. The material for 
such a fill will usually come as the spoil from a widened cut, loaded 
perhaps with a steam shovel into dump cars or on to flats from 
which it is scraped by a plow, as previously described. 

The practice of immediately planting tufts of Bermuda grass 
and even tree slips which will take root and grow and thus bind 
the embankment together as well as cover it with a surface of sod 
which will protect it from rain-wash is a measure of true economy 
which always pays. The total cost of such a fill must combine the 
cost of loading, hauling, spreading (if it is done) and the other 
expenses incidental to making a finished embankment, but the 
record made by many roads on these items show that it may be 
done at very much less cost than by the methods which are usual 
or possible during the original construction of the road. 

158. Organization of Track Maintenance Labor. Although 
there is much variation in the practice of roads as to the succession 
of authority among the higher officials of the road, there is a very 
general agreement in placing the immediate supervision of the 
track for each division of approximately one hundred miles under 
a man known as roadmaster or perhaps supervisor. Some roads 
extend the authority of the roadmaster over a greater length of 
road and then appoint ‘^supervisors’’ who individually control 
shorter lengths and who report to the roadmaster. The supervisor 
of each minor division superintends the work of the several section 
i/anms in his division. 

r> o 

The roadinasters usually report to a division engineer, but 
exce])t ill matters of exceptional importance or which may involve 
new methods of work, the roadmaster is expected to do his routine 
work without special orders and to be i-esponsible for its proper 
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execution. The roadiuaster should be thoroughly oonversuut with 
every phase of the work done under him, and although it is prefer- 
able that he should have come up from the rariks, he should have 
a far better educatioii than is possessed by the large majority of 
track laborers. The best roadmasters are those who have a technical 
education but who have served a suiHcient time in tlie ranks to 
have become familiar with the practical details of track work. 
The Southern Pacilic R. R. Go. retpiire a roadmaster to '‘pass 
over the entire straight portion of his districts, either on foot or 
on velocipede ears, at least twice every month, and over that por- 
tion in canyons and in the mountains at least three times per 
month.’’ He should have the work of the entire division so thor- 
oughly mapped out in his mind that he has a sulliciently clear 
idea of the condition of every part of his <livisiou at any time and 
thereby save himself from censure due to any neglect of the track 
work at any place. 

The most effective way to do this is to have tlie section fore- 
men under such a state of drill that there will he no failure to 
remedy any slight defect or report a greater one. Tlie roadmaster 
must rely on his discipline of the section foremen rather than on 
his personal observation, although he should not relax any effort 
to make his personal observations as tliorough as possible. 

The section foreman should generally be a Uian who has served 
his time as a track laborer, but he should also be a man who has 
sufficient education and intelligence to anuke out reports and cor- 
rectly interpret plans and tabular statemeiits. Another absolutely 
essential quality is an ability to control men without violence or 
abuse. He should not only thoroughly understand all the details 
of maintaining a track in condition, but should be able to repair a 
track and make it safe for trains in any ordinary emergency such 
as a broken rail, a washout, or a tearing up of the track due to a 
wreck. He should familiariise himself with all rules of the road 
regarding train running with which he may ever be immediately 
concerned, and also with all rules and standards of track construc- 
tion which may have been adopted. The last ijualiffcation, which 
is becoming more and more essential, raises the standard for sec- 
tion foremen above what was formerly considered necessary. 
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Many roads require (by their rules) that the foreman shall 
take part in the manual labor of the gang. The wisdom of this 
rule depends somewhat on the work being done and on the num- 
ber of men in the gang. If there are as many as eight laborers in 
the gang, the foreman may have all he can do in directing them. 
It is frequently advantageous to have the men work in pairs, and 
when the work is light, it may be best to have five laborers with 
the foreman in a gang, and then the foreman may work with the 
odd man. 
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PART III 


ECONOMICS 

RAILROAD FINANCES 

159. Capitalization. Practically all of the following state- 
ments regarding capitalization, etc., of the railroads of the country 
are taken from the reports of the Interstate Commerce Commission 
and may, therefore, be considered as reliable as any which are obtain- 
able. Many of the following figures are taken from the report for 
the year ending June 30, 1912. At that time the capital stock 
was given as $8,622,400,821. Disregarding the fractions of mil- 
lions, the funded debt, expressed in millions, was 11,130, or a total 
capitalization of 19,752 million dollars. This represents approxi- 
mately one-tenth of the national wealth. The ''investment in road 
and equipment”, to June 30, 1912, was stated as 16,004 millions. 
Unfortunately the finances of railroads have been so manipulated 
that any statement of "cost of road” does not usually represent 
the capital actually spent on construction. 

The above figures apply to 237,467 miles of line, the total 
mileage being nearly 247,000 miles. The railroads directly employed 
1,716,380 employes, to whom they paid over $1,252,000,000, 
which was over 44 per cent of the operating revenues, amounting to 
more than $2,842,000,000. The employes represent a population of 
perhaps eight millions \vho are directly dependent on the railroads 
for support. Considering the industries, such as locomotive and 
car shops, w^hich depend entirely on railroads for business, and also 
the industries, such as steel mills and bridge works, which have 
railroads as their largest customers, it may perhaps be estimated 
that one-fourth of the entire population of the country are directly 
or indirectly dependent for their support on railroads. 

If the argument is carried still further and the fact is recog- 
nized tliat a very large proportion of the products of agriculture, 
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mines, and manufactories could not otherwise be transported to 
consumers, or would not be utilized and, therefore, wtudd not be 
produced, the debt of the country to railroad transportation may 
be better appreciated. 

Although the stocks and bonds of many of the smaller rail- 
roads are owned by large corporations in their corporate capacity, 
yet of the total of 19,752 millions of stocks and bonds outstanding 
in 1912, 13,986 millions, or about 71 per cent, were owned by “other 
than railroad corporations'' — chiefly private investors. On the 
basis of total assets of 19,752 million dollars and an estimated 
population of 95,172,000 people, the average ownership is over 
$207 per head of population. The total operating revenue of over 
$2,842,000,000 represents an average payment of nearly $30 per 
inhabitant, for the year. The “number of passengers carried one 
mile" was 33,132,000,000, which means that the average passenger 
traveled 348 miles during the year. The average number of pas- 
sengers on a train was 53 and they traveled an average journey 
of 33.18 miles. 

The “number of tons of freight carried one mile" was 
264,080,000,000, which means that the average inhabitant supplied 
a freight business equivalent to moving 2775 tons one mile, or 
moving one ton 2775 miles, or moving 50 tons 55 miles. As an aid 
to grasping this perhaps incredible statement combined with the 
statement' of an average annual payment of $30 per inhabitant, it 
should be remembered that whenever a ton of coal or even a pound 
of sugar is bought, the price paid includes payment made to a rail- 
road company for freight. 

While the above figures must be considered simply as aver- 
ages, and not necessarily applicable to any one road, they give some 
idea of the magnitude of railroad business and what the aimmge 
railroad may be expected to do. Considering, however, that the 
great railroads of the country are already built, and that the roads 
yet to be built will probably be of minor importance, even such 
an average statement could hardly apply to any new enterprise 
except with a very large discount. 

160 . Stocks and Bonds. An ordinary mercantile business, 
or even an ordinary factory is conducted on the capital directly 
furnished by the owmer or owmers. Therefore any profit over 
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the operating expens^es may be applied as dividends no matter 
how small the percentage. Very few of the railroads of this country 
have been constructed, even approximately, on this basis. Usually 
a large part of the virtual ownership of a railroad is represented 
by bonds. The limit of the issue of the bonds may be that which 
expresses the confidence of the public in the enterprise, or, in other 
words, the value which it is assumed that the whole property could 
be sold for under a foreclosure sale. 

During the early history of railroading, when railroads were 
being run through well-established communities which were with- 
out railroad facilities, the success of the enterprises seemed so 
certain that little or no dilBSculty was experienced in borrowing 
on bonds capital sufficient, and even more than sufficient, to construct 
and equip the road complete. But such opportunities are practically 
past. The capital stock actually paid in represents the margin, 
or the uncertainty between what it actually will cost to build the 
road and its estimated foreclosure value. The nominal issue of 
stock is usually about equal to the issue of bonds. In 1912, the 
ratio was 86 to 111. 

At its best, the inception of such an enterprise means a con- 
siderable outlay of money. A group of men, acting on the belief 
that a road passing through certain towns will be a profitable enter- 
prise, forms a temporary organization, develops the enterprise, has 
surveys made, and then if the developed plans still look encouraging, 
has bonds engraved and placed on the money market for sale, 
usually through a financial syndicate. Even if it were possible 
to raise enough money for actual construction, the amount of money 
required for this preliminary work, although but a small percentage 
of the gross amount required, is sometimes a large sum of money. 

The gross amount required is increased by the frequently 
ignored fact that a road does not attain its “normal’’ traffic for 
five or ten years after it begins operation, and unless it has sufficient 
funds as “working capital” to tide over the initial period when it 
does not perhaps pay operating expenses, it is very apt to go into 
the hands of a receiver. 

Stocks and bonds may therefore be considered as representing 
two forms of ownership. The interest on the bonds is a lien on 
the receipts, after the operating expenses have been paid. Such 
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interest must be paid in full before any dividends on stock may be 
paid. The security of the bonds is theref(/re comparati\x 43 ' good, 
and the profit comparatively certain altliough it is small. 

On the other hand, the stocks are mi/eh more* speculative. No 
dividends are paid until the operating ex])e!ises and the bond interest 
are fully paid; and if the latter is not paid, the landholders have 
a right to demand that a “receiver’^ b(i appoint('d and if necessary 
that the road be sold. Since such a sale will not usually realize 
more than the face value C)f the bonds (and sometimes not even 
that), the stockholders may lose their entire investment. But if 
the road makes money, the excess which may be allowed for divi- 
dends may be a verydarge return on tlx* amount of capital actuaUij 
2X11(1 in. It may very easily be shown tliat a comparatively small 
change in the amount of business done may suflice to change a 
good profit for the stockholders into an actual deficit, which makes 
a receivership dangerously probable. 

The relative profit on stocks and boud^ and the fact that rail- 
road securities, although sometimes \’ery ]jrofit,abl{% are very ])re- 
carious in value is shown by the hallowing stabnneuts: The year 
ending June 30, 1902, was the best year (u]) to that time) ever 
known in the railroad busiiu^ss. But, in s])ite of this, 44.fi per 
cent of all railroad stocks then in existences paid no dividends. 
The a\ erage rate paid on dividend-paying sto(*k was only 5. no per 
cent. Even granting that much of railroad stock is ^‘watered’’ - 
which means essentially that it repr(*seuts little or no cash actiiailv 
paid in the fact remains tliat during that year 44. (i per cent i)f 
all the stock issued paid no dividends. From LSOo to 1S97, over 
/O per cent of all railroad sto(‘ks paid no divid(aids. 

The record regarding bonds is much bettt*r, the percentage of 
the entire bond issue wliieh failed to pjty anything during 1901-2 
being less than o per cent. While it is true, almost without excep- 
tion, that a railroad builds up the section of country through which 
it passes and increases its value far beyond the cost of the road, 
yet it is also true that very few roads which are old enough to 
have a history have escaped a receivership [it some time in their 
growth, even though they may now be gilt-edged properties. 

161 . Gross Revenue. The estimation of the probable volume 
of traffic or the gross revenue of a proposed road <‘an only be approx- 
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imated at best and eVen this requires experience. Since it requires 
five years or more for'n road to attain its normal traffic, investors 
should not be disappointed when the returns for the first few years 
are less than those anticipated. 

The only practicable method of estimating traffic is to study 
the resources of the belt of country which will be tributary to the 
proposed line, estimating the business obtainable from every factory, 
mine, blast furnace, farm, village, etc. When, as is usual, the 
line passes through or reaches cities which are already supplied 
with railroad facilities, the detailed computation of business becomes 
very uncertain. But if the chief business of the road is to develop 
local business along a route which has no other means of com- 
munication, then the computation is easier. The two dangers 
in the method lie in the entire neglect to allow for certain important 
sources of income and, on the other hand, to overestimate the 
income from a certain source. Analogous to the last is the neglect 
to allow for present or future competition, which may practically 
cut off sources of income. 

Although some idea of the product of factories and mines 
may be obtained from records as to their present or prospective 
output, the income from passenger business can only be computed 
from comparisons with other roads. The freight business is gen- 
erally two-thirds of the business of a road, except on those roads 
which have an enormous suburban traffic. The average receipts 
per passenger mile are about 2 cents, but it is the enormous com- 
muter business and the growth of travel on 1000 -mile tickets which 
bring down the average to this figure from the usual charge of 
3 {'ents per mile and the even higher charges on roads with light 
traffic and very heavy expenses. 

As a rough check on the above method the annual reports 
of the Interstate Commerce Commission give the gross earnings 
from operation for the road in each of three sections into which the 
country has been di\'ided. Dividing this gross value by the popu- 
lation of the section (which is deducible from the report) an average 
value per head of population for that section is obtainable. The 
value for the whole United States is, as previously stated, nearly 
5 > 30 , but the value for some one section may prove quite different 
from this. Multiplying the value obtained by the population 


217 



206 


RAILROAD ENGINEERING 


which may be considered as tributary to the route of the road, 
we have a very approximate value for the income of the road. The 
two obvious weaknesses of the method are that the receipts of 
the proposed road may prove very different from tlie average for 
that section and also that the computition of the tributary popu- 
lation is a very uncertain calculation. But since the method may 
be easily tried, it furnishes a check of some value. 

As a better check there are usually one or more roads which 
may be selected which have substantially the same characteristics 
and wRose incomes per mile of road are nearly equal and which sup- 
posedly equal the expected income of the proposed line. Assum- 
ing the existence of such roads and that the engineer has sound 
judgment in estimating their characteristics, this method should 
be employed if possible, at least to check the value of any other 
computation. 

The number of passengers per train is of course very uncertain. 
The average number of passengers carried for each passenger-train- 
mile, as previously stated, was 53, which is less than a car load. 
And wRen it is considered that even this average includes the heavy 
traffic roads and the well-filled trains on suburban roads, the a\'’erage 
number on a light-traffic road must be very small. The number 
of passenger trains per day bears but little relation to the number 
that can be carried in one train load — as the above (53) shows. 

The passenger business must be developed, coaxed, and encour- 
aged, which can only be done by a frequency of service w^'liich is 
usually far ahead of the requirements from a mere hauling stand- 
point. It is a very poor road, which cannot afford two passenger 
trains per day each way. The total number of passengers carried 
might not suffice to fill one car, but it would probably be a far 
greater number than would be hauled if there were only one train 
per day. The criterion for an increase in number would appear 
to be as follows: 

When it may be shown that the increase in facilities due to 
an additional train will so encourage traffic that the additional 
receipts will equal or exceed the cost of the additional train (which 
will be less than the average cost per train-mile), then the added 
train will evidently be justified. 

The average revenue per passenger-train-mile for 1912 was 
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given as $1.29, which includes receipts from mail and express, as 
well as passenger receipts. The average receipts per freight-train- 
mile was $3.02, or more than twice as much, and this, in spite 
of the fact that a passenger, weighing perhaps 150 pounds, paid 
1.987 cents per mile, while a ton of freight paid 0.744 cent per 
mile. This great difference is partly due to the fact that the 
ratio of dead load to live load in freight is about 1:2, but on pas- 
senger trains it may be 5 : 1 or even 10 : 1. Another reason is 
that freight trains are made up, if possible, so that each engine is 
hauling about the limiting number of cars that it can handle (so 
as to reduce the number of trains required) while, as stated above, 
passenger trains are run frequently, and light, so as to encourage 
the passenger traffic, 

162 . Monopoly in Railroad Business. One danger to be 
considered in the estimating of gross revenue, and also in the sub- 
sequent designing of the road and in the facilities offered for traffic, 
is the assumption that the road ''will have all the traffic there is”. 
Even ignoring the effect of possible future competition, which 
may be encouraged and somewhat developed by a marked lack 
of facilities on an existing road, it should be recognized that a large 
part of the traffic depends directly on the facilities offered. A 
factory’s very existence depends on its ability to collect its raw 
material, manufacture it, and deliver it at the door of the average 
consumer, perhaps in a distant city, as cheaply as other manu- 
facturers of the same article. Under close competition, an increase 
in one single item of expense, such as cartage from the factory to 
the railroad, may make up the difference between profit and loss. 

The ideal location for a railroad is that it shall pass through 
the heart of the manufacturing district of any city and that its 
passenger station shall be located in the immediate neighborhood 
of the business center of the city. The purchase of such property 
for tracks and stations after the city is well established is of course 
very expensive, but the disadvantages of a location which is con- 
siderably removed from the ideal location are very great. These 
disadvantages are so increased under competition that a road’s 
traffic may be practically ruined. Even the passenger business is 
greatly affected. The passengers who mil travel anyway regard- 
less of inconveniences are comparatively few. 
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The most important practical feature ef this c4ucstion lies in 
the fact, referred to before, that the mar;:>:in between profit and 
loss is very small, that a very large }>roportiou of t1u‘ gross revcaine 
must be paid out for operating expenses, that nearly all, if not quite 
all, of the remainder goes to pay interest on the bonds and only 
a small, doubtful percentage remains for dividends. Therefore, the 
dividends come literally from the unnecessary traffic viiieh must be 
coaxed and which will not travel on a road which lacks conveniences. 

The force of this may be seen still more by consuhTing the 
easy financial condition of a well-establislu'd road. The receipts 
are large and are partly spent in creating still further conveniences, 
commodious and convenient stations, b(‘tter rolling stock, etc. 
These in turn encourage more traffic, winch still further increases 
receipts, until there seems to be no mid to the financial ability 
of the road. Such roads arc the Pennsylvania, the New York 
Central, and some others. On the other haml, the poverty of 
a road begets a poverty of servi(‘e which still further decreases 
receipts until ruin is in sight. jMany a road has been practically 
compelled to su})ply free cartage for freight for allow for it by a, 
rebate) to compensate for an iiK'onveiiicnt freight station. Since 
the Interstate Commerce regulations mnv ])r(‘vent rebates, rail- 
roads having inconvenient locations for stations or terminals do 
not have even that method of conqieusating their liaudicaps. Tlie 
enormous sums paid to bring passenger terminals iiite> the heart <}f 
a great city are instructive examples in this r(‘spc(*t. 

163. Division of Gross Revenue. Of the more than 2000 
railroad corporations listeel by the Interstate Commerce Com- 
mission, a very large muiiber of tluan are so merged with tiie 
corpeirations operating them that thiir separat(‘- existence is only 
evident on paper. The capital stock of many <d* tlann is ])urtially 
or entirely owned by the oiieruling company and they are op(‘rated 
under a great variety of leases, cte. It is therefore difficult to 
obtain from the financial statement of any of the large corpora- 
tions the division of gross revenue. The following case is fairly 
typical of a simple, independent railroad corporation: 

It is an independent road 371 miles long, with a capital stock 
of 11,114,400 and a funded debt of $9,410,000, whi(‘h is made up 
of bonds to the amount of $8,555,000 and ''equipment trust obli- 
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gations’’ to the amount of s,s(;(),()0(). This is evidently a case of 
a road built chiefly on the proceeds of the bonds, the issue of stock 
being quite small. The gross revenue for 1901-1902 was $1,708,937. 
Of this, $1,101,884 or 64.5 per cent was spent in operating expenses. 
Of the remainder, $552,821 or 32.4 per cent was needed for the 
^^fixed charges’". This left only $54,232 available for anything 
else. Although this amounted to nearly 5 per cent on the rather 
small issue of capital stock, no dividend was declared. It was 
evidently preferred to add this amount to their working capital 
or perhaps to use it in improvements. Such an action is virtually 
the reinvestment of profits for the improvement of the road. 

The complication, due to the corporate ownership of railroad 
stocks and bonds, as well as other income-bearing property, by 
railroad corporations, makes it impossible to analyze the financial 
statements of most railroad companies as easily as has been done 
above. A disbursement item by one corporation is an income 
item for another corporation. The Interstate Commerce Commis- 
sion publishes each year a statement wliich analyzes the reports 
of all the roads of the country and considers them as one system, 
which is done by eliminating all but the net balance of all inter- 
corporate payments. Some of the items of the statement for the 
year ending June 30, 1912, are as follows: 

(Millions) 

Operating revenues (rail operations) 

Operating expenses (rail operations) , 

Total net revenue (adding a million from “outside operations”) 871, 

Taxes accrued ^^9, 


Operating income ■ 

Other income (chiefly dividends and interest on stocks and securities 
owned) 


Gross income • • ; • • 

Dciductions from gross income (chiefly interest on 
intercorporate balances) 


funded debt and net 


m, 

488, 


Net corporate income for year 

Adding balance of profit and loss, June 30, 1911 


352, 

1,124, 


Gross surplus, June 30, 1912 

Net loss during year (from “adjustments, through profit and loss ) . . . . ou, 

Surplus available for appropritition ^ 1,447, 

Net dividends declared during year 1299, 

Appropriations for extensions an<l betterments S 53, 

Balance, carried to general balance sheet SI, 095, 
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i\.lthougli it may appear ultraconservative to have allowed 
dividends of only 299 millions when tlie “surplus available for 
appropriation” was nearly five times that amount, it should also 
be noted that the net balance carried over was but little over one- 
half of the annual operating expenses. The balance, after paying 
interest charges for the year, would not run the roads four months 
if all income were cut off. While this is an inconceivable contin- 
gency, the margin for working capital is none too large. Even 
this margin was reduced 30 millions during the year. 

164. Fixed Charges.' The fixed charges of a simple railway 
corporation which operates only the line which it owns will consist 
chiefly of the interest on its bonds. Besides this there may be 
the interest on “ecpiipment trust obligations” which are merely a 
particular form of bond issued to pay for equipment needed by 
the road. Another item will be the interest on sundry interest- 
bearing current liabilities; this is generally but a small percentage 
of the fixed charges, but the current liabilities are often made to 
disappear by a new issue of bonds which takt? up an old issue and 
at the same time cover all floating liabilities. 

The complicated financial relations existing between operating 
roads and their leased lines introduces some other items which are 
entered under fixed charges. One of these items, which is always 
less than 1 per cent of the total fixed charges, is called “salaries 
and maintenance of organization”. These refer to the salaries 
which are paid to a few of the general officers of a leased road who 
are retained to continue such work. Another item is placed, when 
it occurs, among the fixed charges; this is the rental paid for a leased 
road. As this is an “intercorporate” payment, it did not appear 
in the above general summary for the roads of the United States, 
nor did it appear in the detailed statement of the road previously 
described, since that road had no leased lines. 

165. Net Revenue. The net revenue is that which remains 
after the operating expenses and fixed charges have been paid. In 
general it is available for dividends, but practically a very consid- 
erable proportion of it will be devoted to improvements or to the 
accumulation of a surplus w'hich will serve as “working capital”. 
During the year 1911-12, 34.57 per cent of railroad stock paid no 
dividends, although the case quoted above is but one of many in 
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which there was a considerable surplus after paying the operating 
expenses and fixed charges. Dividends of less than 4 per cent 
were paid on 2.67 per cent of stock. 

This small proportion shows the tendency to pass the dividend 
unless it may be made larger. About 49. per cent of the stock 
paid dividends varying from 4 to 8 per cent. This represents 
the bulk of the stock paying normal dividends. Smaller percentages 
of the stock paid higher rates. On 8.43 per cent of stock, dividends 
of 10 per cent and over were paid. Of course this last represents 
roads which are short and very exceptional in character. It should 
also be kept in mind that the percentages of dividend-paying stock 
quoted above are almost the highest of any in the history of 
railroading. If general railroad conditions should ever return to 
those existing in 1896, when over 70 per cent of all the stocks paid 
no dividends, railroad stock would be less attractive for investment 
than now in spite of the abnormal profits which are occasionally 
realized. 

166 . Operating Expenses. Uniformity par Train-Mile. The 
classification of operating expenses here adopted will follow, both in 
general and in detail, the classification used by the Interstate Com- 
merce Commission. The figures given will, in general, be averages. 
This is further justified by the very remarkable fact that the expenses 
per train-mile are nearly constant, whether the trains be few or 
many, heavy or light. Of course there are very numerous excep- 
tions to this rule, but it will generally be found that the marked 
exceptions apply to very short roads which either have abnormal 
traffic or have peculiar financial relations with a parent company 
which is operating it. 

The report for 1901-2 shows that the ten greatest railroads 
of the country, each operating more than 4000 miles of road, spent 
$1,167 per train-mile. The average for the whole United States was 
$1.1796. It should also be noted that the ratio of total operating 
expenses to total receipts from operations was 59.78 per cent for 
the ten roads and 64.66 per cent for the whole United States. To 
judge of the operating expenses of smaller roads, the figures for 
No. 10, Table XIV, were taken from the report, the selections being 
made at random except that the lengths were all less than 100 miles 
and all of the roads were ''operating roads independent’L 
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TABLE XIV 
Operating Expenses 


No. 

Ul'JNOTH 

(miles) 

Ol'KKATI N a ICX I* KA S lO.H 

pEit Train-Mii K 

Ratio or Total < voim; ICxpiasks 

TO To'I'AL liKOKIPTs FROM < O'FIt \'J-IO\ 

* per eeiit ) 

1 

21.20 

$0.70021 

71.62 

2 

32.60 

0.47S2.S 

64.21 

3 

31.00 

0.60649 

00.12 

4 

64.10 

0.90588 

43.41 

5 

42.00 

0.54323 

(>3 07 

6 

61.00 

0.75357 

81 05 

7 

50.00 

0.87456 

90 32 

8 

50.39 

2.07044 

97.58 

9 

70.78 

1.02854 

53 16 

10 

52.20 

1 . 74952 

1 

6.2.15 

Average 

so 07107 i 

72.30 1 

]() longe.st roads 

1 107 

59.78 1 

Whole U. S. 

1.17000 

6)4.61) i 


A little study of the above figures will show, as might be 
expected, that local conditions will so ullect a very small road that 
its operating expenses per train-mile may be consideral)ly more 
or considerably less than the average. The average value for tlie 
ten short roads here chosen is less than the average for the rnited 
States, and although two of the ten are much greater than the 
average, it is found that tlie average value for short roads is a little 
less rather than more. 

The reasons for the uniformitv' are not difficult to nnde^rstand. 
Although the gross expense of an\' one item (such as rail renewals) 
for a large road is enormousl>' greater than the same item for a 
small road, the divisor (the num})er of trains) is correspondingly 
greater and the quotient, which is the expense for that item per 
train-mile, is substantially uniform. 

Average Cost of a Traia-MUe, The increase in the average 
cost of a train-mile is sho\\m in Table XV, wliich gives the average 
cost of operating a train 1 mile during 23 consecutive years. The 
nearly uniform growth of over 73 per cent between 1895 and 1912 
is very significant. While predictions of future cost are necessarily 
guesswork, estimators in railroad economics must make the best 
possible predictions for five or ten years ahead. There seems to be no 
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TABLE XV 

Average Cost of Operating a Train 1 Mile 
(All roads in U. W.) 


Y BAR 

Cknts 

Year 

Cents 

Y EAR 

Cents 

Year 

Cents 

1890 

9() 006 

1896 

93.838 

1902 

117 960 

1908 

147 340 

1891 

95.707 

1897 

92.918 

1903 

126.604 

1909 

143.370 

1892 

96.580 

1898 

95.635 

1904 ' 

1.31.375 

1910 

148.865 

1893 

97.272 

1899 

98.390 

1905 

132.140 

1911 

1.54.338 

1894 

1895 

93.478 

91.829 

1900 

1901 1 

107.288 

112.292 

1906 

1907 

137.060 

146.993 

1912 

159.077 


reason to hope for a decrease in the rate or to expect anything else 
than a continued increase, even though it may prove less rapid 
than heretofore. 

167. Classification of Operating Expenses. In Table XVI is 
shown the classification adopted by the Interstate Commerce Com- 
mission — the total cost for each item, each item’s per cent part of 
the total, and the cost in cents per train-mile, which is found by 
multiplying each percentage by tlie average cost per train-mile for 
that year ($1.59077, or 159.077 cents). While these averages are 
very instructive in giving a broad view of the subject, they must be 
used cautiously. For example, the fuel required per mile for loco- 
motives is a very variable quantity, depending on the size of the 
locomotive and the amount of work done, and it would be very 
foolish to make any calculations on the basis that the cost of fuel 
per locomotive-mile would be exactly 16.27 cents. 

168. Maintenance of Way and Structures. The cost of ties 
is the largest single item for track material; the cost per train-mile 
has nearly doubled since 1895. This has been due to a combination, 
in varying proportions, of three causes — (a) increased cost of ties; 
(b) lowering of quality to pass inspection, due to growing scarcity; 
and (c) increase in train load and concentrated wheel load, resulting 
in more rapid deterioration. There seems to be no chance of decrease 
in cost in the future unless possibly by more effective preservative 
processes or by the invention of a metal or a steel-concrete tie which 
shall be so durable that, in spite of increased first cost, it is cheaper 
per train-mile. 

The cost of roadway and track (item 6) is the labor of track 
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TABLE XVI 


Analysis of Operating Expenses of all Railroads in the United States 
for Year Ending June 30, 1912, Showing Percentage of Each 
Item to Total and Cost in Cents per Train«Mile 


Item 

No. 

Account 

Totai. 

Amount 

(thou.saurlHj 

Pkk Chnt 
OP Tr>TAL 
hlXI'KNHKS 

Cbn'th r*KK 
Tuain- 
Mri H 

1 

2 

3 

4 

5 

6 

7 

8 

9 

10-12 

13-15 

16, 17 
18 

19 

20,21 
22, 23 

MAINTENANCE OF WAY AND 
STRECTURES 

Superintorid(‘nfe 

Ballast 

Ties 

Rails 

Other track material 

Roadway and track 

Removal of snow, sand, and ice 

Tunnels 

Bridges, trestles, and culverts 

Crossings, all; h^ncos; snow stnudun'S 
Signals, telegraph, electrical powi'i* trans- 
mission 

Buildings, grounds, docks, wharv(‘s 
Roadway tools and suppli(‘s 

Injuri('s to peu’sons 

Stationery, printing, and other expc'nses 
Joint tracks, etc. (net balance) 

i 

S18,7S9, 

7,157, 

55,463, 

16,438, 

17,346, 

129,397, 

6,920, 

1,141, 

27,712, 

8,066, 

13,681, 

35,389, 

4,480, 

1,989, 

1,038, 

3,463, 

0.990 
0.377 
2.021 
. 866 
.914 
6.815 
.364 
0t)0 
1.460 
.425 

.720 
1.864 
.236 
. 105 
.054 
.182 

1.58 

.60 

4.65 

1.38 

1.45 

10,84 

.58 

.10 

2.32 

.68 

1.14 

2.96 

.38 

.17 

.09 

.29 

348,471, 

18.353 

29.20 

24 

25-30 

31-33 

34-36 

37-39 

40-42 

43-45 

46 

47 

4S 

49, 50 
51, 52 

i 

t 

( 

j^iaintenanct: of eqeipmen"]' 

Superintendence 

Repairs, renewals, and depredation: 
Locomotives, steam and elecUric 

Cars, passenger 

Cars, freight 

Equipment, electri(‘al, car 

Equipment, floating 

Equipment, work 

Equipment, shop (machinery and tools) 
Equipment, power plant 

Injuries to persons 

^ Stationery, printing, and oIIrt expenses 
Joint equipment, at terminals (nc‘t bal- 
ance) 

13,175, 

; 175,889, 

I 38,968, 
183,968, 
318, 
1,333, 
6,128, 
10,418, 
268, 
1,818, 
4,036, 

67G, 

! 

.694 

9.263 

2.052 

9.690 

.017 

.071 

.322 

.548 

.014 

,096 

.213 

.036 

1.10 

14.74 

3.26 

15.41 

.03 

.11 

.51 

.87 

.02 

.15 

.34 

.06 

436,995, 

23.016 

36.61 

53-60 

TRAFFIC EXPENSES 

Agencies; advertising; fast freight lines; 
etc. 

59,047, 

i 

1 j 

3.110 

t 

4,95 
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TABLE XVI (Continued) 

Analysis of Operating Expenses of all Railroads in the United States 
for Year Ending June 30, 1912, Showing Percentage of Each 
Item to Total and Cost in Cents per Train=Mile 


Item 

No. 

Account 

Total 

Amount 

(thousands) 

Per Cent 
OE Total 
Expenses 

Cents pee 
Train- 
Mile 


TRANSPORTATION EXPENSES 




61,62 

Superintendence and train dispatching 

$40,743, 

2.146 

3.41 

63 

Station employes 

133,877, 

7.051 

11 22 

64-66 

Weighing; car service association; coal 





and ore docks 

15,949, 

.839 

1.33 

67-72 

Yards (wages, expenses, supplies) 

116,781, 

6.151 

9.79 

73-76 

Yard locomotives (fuel, water, lubricants, 





supplies) 

33,658, 

1.773 

2 82 

77, 78 

\Operating joint tracks, terminals, yards, 




104, 105 

/ and facilities (net balance) 

10,430, 

.550 

.88 

79, SO 

Motormen and road enginemen 

120,966, 

6.371 

10.14 

81 

Road locomotives, engine-house expenses 

'33,951, 

1.788 

2.84 

82 

Road locomotives, fuel 

194,142, 

10.225 

16.27 

83 

Road locomotives, water 

12,482, 

.657 

1.04 

84, 85 

Road locomotives, lubricants, and other 





supplies 

7,430, 

.392 

.62 

86, 87 

Operating poweT plants, purchased 





power 

1,797, 

.095 

.15 

88 

Road trainmen 

128,339, 

6.759 

10.75 

89 

Train supplies and expenses 

34,462, 

1.815 

2.89 

90-92 

Inter lockers, signals, flagmen, draw- 





bridges 

17,831, 

.939 

1.49 

93 

Clearing wrecks 

5,167, 

.272 

.43 

94-98 

Telegraph, floating equipment, station- 




! 

ery, miscellaneous 

20,009, 

1.054 

1.68 

99-103 

Loss and damage to property, personal 





injuries 

56,838, 

2.994 

4.76 



984,852, 

51.871 

82.51 


GENERAL EXPENSES 




106-116 

• Salaries of general officers, clerks, etc.; 





law, insurance, pensions, miscella- 





neous 

69,297, 

3.650 

5.81 


j Total Operating Expenses $1,898,662, 

1 

100.000 

159.08 


maintenance. The average daily wages of trackmen have increased 
almost uniformly from SI. 22 in 1900 to $1.50 in 1912; the wages of 
section foremen are quite uniformly about 30 per cent above those 
of trackmen. The number of trackmen per 100 miles of line has 
also increased from 118 to 143 in this same period, but there have 


227 


I 




21G 


RAILROAD ENGINEERING 


been greater fluctuations. The increased nuinl)er and increased 
wages have combined to increase very greatly the cost of track 
maintenance. 

169. Maintenance of Equipment. The cost of this group of 
items has been increasing very greatly in re(‘ent years, not only in 
gross amount but also in percentage to total (‘ost of a train-mile 
and in cents per train-mile. This increased cost is due to liigher 
labor costs in the shops and higher costs for materials. While a 
change of alinement, involving increase or decrease in length of 
road, or ‘"distance”, will affect these items, the cost is not directl}' 
proportional to distance and the same remark applies to many other 
items. Curvature att'ects the cost of repairing very greath' — 
chiefly in wheel wear, and the engineer must consider this in estimat- 
ing the value of a saving in curvature. The rate of grade also has 
an effect on this item. 

During the first years of the lif(‘ of a locomotive, the re})airs 
(barring accidents) will l^e small, but as the locomotive grows f)lder 
they increase in a growing ratio. When the annual repair charge 
becomes one-fourth (or in exc'eptioiial cases one-third) of its first 
cost, the locomotive should be sent to the S(‘rap pile, for in such 
cases the cost per train-mile be(‘omes larger than a reasonable annual 
charge, allowing for all depreciation, on the cost of a new locomotive. 
When an old locomotive is replaced by one of a better and more 
costly t\'pe, the excess cost should be charged to ""betterments”, 
or ""permanent additions to equipment”. 

170. Transportation Expenses. There are five items in this 
group which amount to more than 5 cents per train-mile. The 
largest is that for fuel. The cost of this (for both yard and road 
locomotives) has nearly doubled since 1895. This is due partly to 
increase in cost of coal per ton and partly to the great incrc^ase in 
the power of the average locomotive and therefore in the amount of 
coal burned per mile. The other four of the fi\'e lurgci items are made 
up almost exclusively of wages, which have increased v<Ty gr(‘atly in 
the past twenty years. Any economic calculation, whi<‘h requires 
a prediction of the future cost of operation, must iiulude the proba- 
bility that the cost of conducting transportation will probably not 
decrease and may increase very materially even during the next 
five or ten years. 
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ECONOMIC LOCATION 

171. General Principles Involved. A hasty mental review of 
the previous discaission, as well as a few considerations of common 
sense, will show the truth of the following statements : 

(1) Disregarding the comparatively rare cases in this country 
where a practicable location of any kind is a creditable engineering 
feat, it may be said that a comparatively low order of engineering 
talent will suffice to lay out a line along any general route over which 
it is physically possible to run trains, and that there are usually 
several such possible routes. The route selected may not be favor- 
ably located for obtaining business, its alinement may be such that 
its operating expenses are high, and the ruling grades may be so 
high that only light trains can be run, but the road can be operated 
even with these handicaps. 

(2) Among the many possible routes which may be selected 
for a road, there is one which is superior to any other from an operat- 
ing or business standpoint, and it is the province and test of the 
-engineer to select that best route. 

(3) There are several more or less conflicting interests which 
must be studied — (a) the maximum of business must be obtained, 
but this is sometimes only obtainable at great initial cost; (b) the 
ruling grades must be made as low as possible, which is generally 
costly, and it may require a location which will sacrifice some busi- 
ness; (c) the alinement must be kept easy so as to reduce operating 
expenses, but this usually is very costly; (d) the total cost must be 
kept within a figure which will be justified by the future earnings 
and also leave enough margin as working capital out of the total 
funds which are raised, so that the road may continue to operate 
during the five or ten years which are required to build up the 
‘‘normak^ traffic. 

(4) Each new route suggested forms a new combination of 
the above conflicting elements, and the business of the engineer is 
to estimate and compare these elements, selecting the combination 
which will give the largest return for the least outlay, considering 
both initial cost and future operating expenses as elements of the 
outlay. 

172. Reliability and Value of Economic Calculations. The 

student should not form the idea that the following calculations 
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will enable one to compute with mathematical precision the effect of 
changes of alincment. There are far too many elements involved, 
and the effect of certain influences is variable. Rut although a 
precise solution is unobtainable, a solution which is sufficiently 
accurate for practical purposes may be made, and this is infinitely 
better than no solution at all. For example, suppose that a very 
crooked stretch of road may be changed to comparatively easy 
alinement which saves considerable curvature by an additional 
expenditure of say $20,000. Assume that it has been computed (by 
methods developed later) that the operating expenses would be 
reduced $3500 per year by the reduction of that curvature. As $3500 
per year, capitalized at 5 per cent, is eciuivakait to an irnaistment 
of $70,000, and as the improvement may be made for $20,000, 
the improvement is evidently justifiable. Su(ffi is the bare outline 
of the method. 

The estimate of the cost of the improvement may be a(‘curately 
made, but it is not claimed that the estimate of the saving per 
year is precise. It may, however, be shown that, even with ample 
allowances for the uncertain items, it is practicable to assign upper 
and lower limits between which the truth must lie. A greater 
knowledge of the subject and greater experience on the part of the 
engineer will enable him to narrow those limits so that the error 
is immaterial. And frequently even this* is unnecessary. The 
real question is not whether the capitalized value of the improve- 
ment is $70,000, or $50,000, or $90,000. It may be that an impro\'e- 
ment which would make possible that saving may be made for a 
few thousand dollars, or it might require $200,000. In either case, 
the true answer is unquestionable. 

If the cost of the improvement is very nearly equal to its 
computed capitalized value, then no great harm can come from 
either decision, for the decision would then be based on the willing- 
ness of the company to spend additional money. The method 
furnishes a criterion, which even in the hands of an inexperienced 
engineer has some value, and which alone gives value to his opinion. 
But the method enables the experienced engineer to give the best 
opinion which is obtainable, for it enables him to apply his experience 
to a method of computation which approaches accuracy as nearly 
as may be. 
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It must not be supposed that the numerical values worked out 
in the following pages are necessarily applicable to any assumed 
case. They are given to show the method of their derivation, and 
should be modified to fit local conditions according to the best 
judgment of the engineer. 


DISTANCE 

173. Relation of Distance to Rates and Expenses. Rates 
are usually based on distance traveled on the apparent assumption 
that the value of the service rendered and the cost to the company 
are directly proportional to the number of miles traveled. The 
assumption in either connection is not true. If a passenger or 
a load of freight is to be transported from one city to another city 
100 miles away, the service rendered is to accomplish the transfer 
as easily and quickly as possible. If another road were constructed, 
perhaps at extravagant cost, by which the distance were cut down 
to 90 miles, that road would render a greater and better service, 
because it would reduce the necessary travel, and yet on the mileage 
basis the shorter road would be entitled to less than the other in 
spite of the fact that it renders a better service. 

The assumption that the cost is proportional to the distance is 
more nearly correct, although, as will be shown later, even this is 
far from accurate. It is not difficult to compute an average cost 
for a large number of passenger trains and, by dividing it by the 
total passenger mileage, to obtain a value of the cost of a ^^passenger- 
mile’’. But the additional cost of transporting one additional 
passenger on a regular train is hardly more than the cost of print- 
ing his ticket. Even if it were practicable to compute the extra 
consumption of coal and the infinitesimal addition to other oper- 
ating expenses due to his being on the train, the added cost would 
evidently be but an insignificant fraction of the average cost of a 
passenger-train-mile. The same argument holds, but not to the 
same extent, if we consider the additional cost of an extra ton of 
freight. 

By the same line of argument it will be shown that a change 
in distance will not affect the cost of running trains in proportion 
to the change. It is easy to see that general expenses will be abso- 
lutely unaffected by an alteration of alinement which saves a mile 
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in distance, and it will })e shown that even the consumption of fuel 
does not vary in ])roportion to the distanccv If it W(‘re ])raetieal)le 
to construct a tarilf of rates whicli should considtT <‘xcessi\'e curva- 
ture and graders on the various ])arts of tlu^ line and make the rates 
dependent on them as w('ll as on many other constructive leatures 
which add to the cost of (»peratiou, the rat(‘s would be mori' luajrly 
proportional to the cost, but the ])nb]ic would not ap])reciat(* it and 
it would be useless work. And when it is further shown that it is 
sometimes justifiable for a road to haul competitive business at a 
rate actually less than the average cost of their traffic*, it will be 
seen that the relation of distance to rates and c'xpcmsc's cannot be 
expressed by any simple pro])ortiou. 

174. Effect on Receipts. Among all the chdails of alinement, 
distance is the one for which th(‘re is some com})ensation in an 
increase, and that is bec-ausc rat(‘S are l)ased on distan{*e ratln*r 
than cm curvature or grades. Although it is uncpiestionably con- 
trary to public ]>olicy to burden traffic uimec(*ssarily by an increase 
in distance, yet it may be demonstratecl that tin* add<*d r(*cei])ts from 
non-competitive traffic due to sueffi in(*r(*ased distan<‘e will aiiiount 
to more than their addc'd cost, but in ordc'r to study this fvntnrv 
properly the distiiK*tion between (‘ompetitive and non-com iK‘ti live 
rates must be noted. For our ])urposes traffic may he classified as 
^hhrough” and as “'lo(‘ark in which through traffic refers to that 
whicih passes over fint or )iiorr roads, no matter Inuv long or short 
any section of the trip may be, and in which local traffic refers to 
that which is eonfincnl to railroad sj/sfrai, though it may run 
from one end to tin* other. Further sulxlivision is necessary as 
follows: 

(1) iSon-aompdlfirv local— -on oik* road with no (‘hoiet* of 
routes, 

(2) Non-com priiiirc ihrou(jh — ou two (or more) roa<ls but 
with no choice. 

(3) (Competitive local— n, choice of two or more routes, but 
the entire rim may be made on the home road. 

(4) Competitive timrngh — direct competition betwc‘en two or 
more routes, each passing over two or more lines. 

(5) Scmi-competitiw throngh—n. non-competitive hnnl on the 
home road and a competitive haul on foreign roads. 
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Receipts for traffic passing over two or more lines are divided 
between the lines in proportion to mileage. 'Terminal charges’" 
are sometimes subtracted from the amount before the division is 
made and sometimes a strong road forces a w^eaker road to submit 
to some other exaction before the division is made, but the final 
division is made in proportion to the mileage for each passenger 
ticket or each freight bill. It may be shown that the cost of oper- 
ating an additional mile is about 58 per cent of the average cost. 
This means that on all non-competitive business (class 1) there 
is an actual profit in this added distance. On the other hand, com- 
petitive rates are made with small regard to distance, are generally 
equal, and therefore any added distance results in a sheer loss with- 
out any compensation. This applies to all the traffic of class 3. 

Ilhistratiw Exavi'ple. The other classes of traffic are affected by 
distance in various degrees between these two extremes. Suppose that 
the distance on the home road for any given shipment is 100 miles, 
and the distance on the foreign road for that shipment is 150 miles; 
suppose that the freight charge is $10; then the home road will 

receive 10 ===$4.00, This means 4 cents per mile for 
100-1-150 

that particular class and weight of freight. Suppose that the 
distance is increased 5 miles on the home road, but assume that 
the traffic is wffiolly competitive and therefore that the total rate 
received will be $10, regardless of the added distance. Then the 

1 05 

home road will receive . X$10= $4.1176. If we allow to 

105+150 

the original 100 miles its full previous allow^ance of 4 cents per 
* mile, W'e have left 11.76 cents to pay for the extra 5 miles. This 
is at the rate of 2.352 cents per mile, which is 58.8 per cent of the 
4-cent rate. 

This nearly equals the computed percentage of added cost 
for additional distance computed in miles. Therefore, if the original 
4-cent rate is profitable, the added receipts due to the added 
distance will be sufficient to operate the added distance profitably, 
or without loss. Incidentally, the foreign road suffers, for it will 
receive less for precisely the same service. The above numerical 
case is very nearly at the dividing line betw’-een profitable and 
unprofitable additition to distance. If the length of the home road 
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is but a small proportion of the total distance, then it may be simi- 
larly computed that an addition to distance is distin(‘tly profitable. 
On the other hand, if the length of the home road is a large pro- 
portion of the total distance, an addition to distance is distinctly 
unprofitable, and when the length of the foreign road is zero (which 
means that the competitive haul is entirely on the home road) then 
any addition to distance is sheer loss without any compensation, 
even partial. 

Tlie above numerical case represents but one of an almost 
infinite number. Each station along the line has possible traffic 
connection with almost every other railroad station in the country. 
The route from each station to every other station represents a new 
combination, and the net efiect of the added distance is the com- 
bined effect of all the separate cases. This instantly shows that a 
precise mathematical solution is impossible, but the above solution 
has value in pointing out some general truths as follows: 

In all non-competitive business, whether through or local, 
the added receipts due to added distance will be profitable, and if 
the business of a road is almost entirely non-competitive there is 
little or no disadvantage in added distance, espedally if the construc- 
tion is cheapened in spite of the added distance. For example, 
a road which follows the banks of a very crooked river may cost 
less to build, even though much longer and more crooked, than the 
road which tunnels through the horseshoe bends. 

When roads handle a very large amount of competitive busi- 
ness any additional distance may be a source of loss on that class 
of business, and the loss may be so serious as to justify a considerable 
expenditure to reduce it. Another reason for the subsequent 
expenditure of money to redu(‘e distan(*e is that, after freight rates 
are once established between roads on through business, they are 
not apt to be disturbed to make them conform to the slight fluc- 
tuations of distance caused by changes in the alinement. 

The above statements can be re<lu(‘ed to the general conclusion 
that since every road handles a considerable proportion of non- 
competitive bUvsiness, there is always some compensation for the 
added expenses of operating additional distance. The majority of 
small roads do a business which is almost wholly non-competitive, 
and to them the added receipts will usually pay for the added dis- 
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^,000veii if it is not an actual source of profit. Finally, it may 
Desaid that a road is not usually justified in making an additional 
expenditure to shorten distance (i.e., adopt a route which will have 
a greater gross cost in spite of the shortened distance) unless it 
handles a very large amount of highly competitive business. 

There are some other considerations which must not be ignored 
in considering this question. One of them is the question of the 
additional time required to make the trip. This may be important 
in two ways. (1) The competition for passenger business between 
two cities, such as New York and Philadelphia, or Philadelphia 
and Atlantic City, might be so keen that a difference in length 
of line which would affect the running time by even 10 minutes 
would have great financial importance. (2) A very considerable 
change in distance may have a serious effect on the operation of 
the heavy through-freight trains, although it would not ordinarily 
increase the total cost of operating those trains over that division 
more than the extra number of train-miles times the reduced train- 
mile cost. But in any case, this phase of the question should not 
be ignored. 

Another consideration is the possible effect on the business 
done. ^^A short straight line'^ is the popular description of a well- 
designed road. If the engineer’s aim for a short road leads him to pasg 
by sources of income and thus lose them, his road will have little 
business and the receipts will be reduced because it is short. As a gen- 
eral rule ^^adopt that route which mil give the greatest traffic per mile 
of road”. On the one hand, this avoids the error of running a line 
which is excessively crooked in the effort to secure every possible 
element of traffic and thus burdening the whole traffic with an 
excessive haul, and on the other hand, avoids running a line which 
misses important sources of traffic in the effort to have a straight 
line. 

CURVATURE 

17S. Operating Disadvantages of Curvature. The non-tech- 
nical mind appreciates, even too readily, the disadvantages of 
curvature. But it is generally true that the ones which are most 
thoroughly appreciated by the public are of least economic value 
to the engineer. The several disadvantages will be classified 
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and diseusHed in an onltT wliicE is |K‘rlja]>s i\w. iuv<TS(‘ (>rd<‘r of 
their importance, as follows: 

(1) It iiKTcases the tlanger of collision and <h‘railnK‘nt and 

aggravates the damage's of a d(‘raihiicnt wliem it, oc'cnrs. dlie appli- 
cation to 1)0 made to this statcincnt of undonhted fa(*t is how 
much is a road ju.^tificel in ex])cnding in order to or ('liini- 

nate'any given curve? Since' the entire (‘iiniination of curves is a 
physical as well as n financial inipo-^-.ihi!ity, tla* (jiiestion n'duces 
to the lessening of danger from aedthmts that would rc'sult from 
such reductions as ar<' possibhn Thv intca-state Eomna'n'c* Com- 
mission report on railroad acddenls for the year ending June dO, 
1902, showed that tin' numlaT of passtmgers carrit'd 1 mih' for one 
killed was 57,()22,282>. This means that, the ehane<'s are eviai that 
a passenger conld ride oTJHKhOOt) miles ladore he would be killed. 
If he were to ride eoutinuously at tlu* rate f>f 00 mik*s pc'r liour, it 
would require over 9,r)()(),0{)() hours, or iK'arly 400,000 days, wiihli is 
considerably over lOOO years. 

But how many of sndj easnaltif's are dm* tt> (*urvatur(‘» and 
how many million Illile^ must be traveltMl by tlu* a\'<*rag(‘ })a?^st‘ug<!r 
before, according to the law of probabilities, In* tvoiild })(* killed 
by an accident which should not only bt* dire<*tly (‘barged to eur- 
^ature, but also to curvature*, which is physi(*ally or linaiu*ia!!y 
avoidable. If we estimate the number of eiirvcss on all the railroads 
of the country as 250,000, what is the probability of a fatal aecident 
happening on any one curve and how much may be spemt on that 
curve to reduce the dauger? Even if it were spent, would thc*re 
remain no danger of an a(*(*ident there? A thorough logi(*al analysis of 
this question shows that although it is always prop(*r to take reason- 
able precautions to avoid aecideiit at an (‘sp('(*ially dangerous 
curve (such as maintaining a flagman there), it is impossible to 
assign any fmaucial valuta to the nuTC ddtujrr of a<*ci(lent which 
would accomplish anything toward modifying constnK*tif)n. 

(2) Curvature may affect traflic (a) by redu(*ing the possible 
speed of fast trains. There is some for(‘e to this o!>je(‘tion as it 
applies to sharply competitive traffic betwec'ii two eiti(*S“-a traffic 
of which most roads ha\'e not a tnice. Tlie extent to which the 
passenger traffic might be increased by the minute or two whi(*h 
might be saved is, however, so uncertain that it defies analysis. 
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(b) It may produce rough riding, and (c) it may create an apprehen- 
sion of danger which may of itself deter travel. The disadvantages 
resulting from all three of these sub-causes are greatly reduced by 
good roadbeds and transition curves. Freight traffic, which com- 
prises about two-thirds of the total, is unaffected by it unless the 
curvature is extreme, and the passenger traffic of most roads will 
not be influenced by it; and therefore an engineer is not ordinarily 
justified in giving it any financial weight. ^ 

(3) It may affect the operation of trains (a) by limiting their^ 
length and (b) by limiting the type and weight of engines. There 
are a few instances known where roads which run along a river 
bank have very easy ruling grades and on which the curvature is 
perhaps very sharp on account of sharp bends in the river. On 
such roads the curvature may be the feature which limits the length 
of trains, but such cases are rare and even when they occur a com- 
putation similar to that later developed will show how much may 
profitably be spent to reduce the rate of curvature. If a long grade 
up a mountain were kept uniform, regardless of curves, the curves 
would add such resistance that they would limit the length of trains, 
but good practice requires that the grades shall be ^^compensated 
for curvature”, as explained later. 

The excessively sharp curvature wliich has been used on some 
mountain roads may preclude the use of some of the largest types 
of locomotives. But such roads ordinarily do not have a traffic 
which justifies the use of the heaviest locomotives. And when it 
is considered that a Mallet locomotive, having sixteen drivers 
and a weight on the drivers of over 400,000 pounds, can be operated 
on a 20-degree curve, any limitation in the use of engines may be 
ignored for all ordinary railroad work. 

(4) Curvature increases operating expenses. This disadvan- . 
tage is definite, positive, and approximately computable, and since 

a reduction in expenses may be made by reducing curvature, we 
must calculate the effect of curvature on operating expenses. 

176. Compensation for Curvature. Curvature makes a very 
definite increase in train resistance, and such increased resistance 
is readily equated to its equivalent in added grade. Assuming 
that the curve resistance on a 6-degree curve is 4 pounds per ton, 
which is the grade resistance of a 0.2-per-cent grade, if there should be 
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a 6-degree curve on a 1.0-per-cent grade, the resistance on that grade 
would be the same as on a straight track having a 1.2-per-cent 
grade. On this basis, if 1.2 per cent were selected as the ruling 
grade and it became necessary to introduce a G-degree curve, the 
grade should be reduced on that curve to 1 per cent so that the total 
resistance on that curve shall be no greater than on the tangent. 
This is the fundamental idea of curve compensation. On grades 
which are so low that they will never be ruling grades even if the 
rate of ruling grade is reduced by reconstruction, there is no neces- 
sity for curve compensation, but the neglect of it on ruling grades 
means that the ruling grade is practically increased to the grade 
w^hich is the equivalent of the combined grade and curve resistance. 

Rate of Covipensation, This term means such a reduction in the 
grade that the saving in grade resistance equals the curve resistance. 
But curve resistance varies somewhat as the velocity, the condition 
of the rails, and even the type of the wheel base. For simplicity of 
calculation the curve resistance is usually assumed to vary as the 
degree of curvature. While this is nearly true for low degrees of 
curvature, it becomes grossly inaccurate for excessively sharp curva- 
ture, on which the resistance is forlunately much less than its pro- 
portionate amount. This is probably due to the fact that a large 
part of the resistance from curvature is due to causes which are 
independent of the degree of curve. The resistance will amount 
to about 2 pounds per ton per degree of curve (equivalent to a 0.1- 
per-cent grade) when the velocity is very low—as when starting a 
train. It is less for fast trains than for slow trains, but considering 
that it is the slow and heavy freight trains which must be cluefly 
considered, the larger values for compensation w^hich are needed 
for the slower velocities must be used. Compensation results in 
a loss of elevation for a given horizontal distance and when money 
has been spent in 'development’’ in order to reduce the grade 
to some desired limit, any useless compensation is a waste and 
should be avoided. If a curve occurs on a grade immediately 
below a stopping place for all trains (or at least all trains w^hich 
are so heavy that they will be affected by the ruling grade), the 
compensation may be reduced or omitted altogether on the ground 
that the curve resistance would simply use up the energy which 
might otherwise be used up by brakes in stopping the train. If 
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that heavy grade should continue on above that stopping place, 
then the compensation should be made even greater than the aver- 
age to allow for the increased resistance while starting. Since 
the curve resistance merely adds to the virtual grade, and the 
object of compensation is to prevent such additions from increasing 
the ruling grade, there is no object in using compensation on a 
grade, which is already so low that the added resistance will not 
make it virtually equal to the ruling grade. An exception to this 
lies in the danger that it may some time prove desirable to make 
such changes of alinement that the ruling grade is very materially 
cut down, and it might happen that neglect to compensate would add 
that much to the revised ruling grade. The above discussion may 
therefore be reduced to the following rules: 

(1) On the upper side of a stopping place for all heavy trains 
compensate 0.10 per cent per degree of curve. 

(2) On the lower side of such a stopping place do not com- 
pensate at all — but this rule should be applied cautiously. 

(3) Ordinarily compensate about 0.035 per cent per degree 
of curve. 

(4) Increase this rate to 0.04 per cent when the curve is habit- 
ually operated at slow speed, or when the super-elevation is excessive 
for freight trains, unless it is found that the higher rate of com- 
pensation causes such a loss of height that the grade on the tangent 
must be increased. 

(5) Curves which are so much less than the ruling grade, 
that they will ahvays be minor grades need not be compensated, 
but the possibilities of a future reduction in the rate of ruling grade 
should be considered. 

177, Limitations of Curvature. Surveys for railroads are 
frequently made under instructions that curves (and also grades) 
shall not exceed some chosen limitations. What should be the 
limitation, if any, of the degree of curvature? Probably no definite 
answer is correct unless it be said that there should be no limita- 
tion. It has been shown that all ordinary degrees of curvature even 
up to 20 degrees will still permit the use of heavy engines, and there are 
numerous instances where a heavy railroad traffic has been hauled 
for many years around excessively sharp curves without any serious 
difficulty — as, for instance, the traffic on the Baltimore & Ohio 
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Railroad at Harper’s Ferry, which for many N^ears was hauled around 
a 19-degree 10-minute curve (radius oOO feet). This curve was 
changed some years ago; Of course the young engine(T should not 
conchide from this that curvature is of no (*onsequence, and that he 
may recklessly ])ut in as much and as sharp curvature as might seem 
at first the easiest plan to adopt. It may be shown that there is a 
definite money value in reducing every possible degree of central angle 
and also that the radius of curvature should be made as large as pos- 
sible without a serious sacrifice of other interests or extravagant 
expenditure. It generally happens, wlum running a road through a 
mountainous country, and when a high summit must be eross(‘d, 
that the grades can only be reduced by the adoption of very sharp 
curvature or by a large expenditure in construction. Since the 
expenditure is usually limited by financial considerations, the error 
of adopting a high ruling grade is usually made and the degree’ of 
curvature is limited to a low figure which is ridiculously out of 
proportion to the general condition of the road. 

Sometimes the limited money at the disposal of the company 
is wasted on a route which gives easy curves when the money could 
have been spent advantageously in other ways. The most com- 
mon error is the needless increase in the ruling grade. Many rail- 
roads have been laid out under the instructions that the maximum 
grade may be 60 feet per mile and the minimum curve G degrees. These 
limits have been used separately, or in combination, with the result 
that when a 6-degree curve occurred on a 60-foot grade, the virtual 
grade was thereby increased (on a 0.{)))5-per-cent basis) to over 71 feet 
per mile. While a grade of ()0 feet per mile might be a very proper 
ruling grade under certain conditions, it might readily happen that 
the option of using a 10-degree curve (properly compensated) would 
permit adopting a line with a ruling grade so much less than 60 
feet that the advantages of the reduction of grade would far out- 
weigh the comparatively insignificant disadvantages of the sharp 
curvature. Therefore, as a general answer it may be said that the 
limits, if any, should conform to the general character of the country, 
and that when it appears possible to obtain a great advantage, 
such as the reduction of the ruling gra<le, by an increase in the 
degree of curvature and even in the degrees of central angle, such 
increase should be made unless it may be definitely computed 
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that the disadvantages of the increased curvature would outweigh 
the advantages of the reduced grade. 

GRADE 

178. Distinction between Minor and Ruling Grades. The 

distinction between minor and ruling grades must be very clearly 
understood before their operating disadvantages may be computed. 
The cost of running a train one mile is largely independent of whether 
the train is long or short, heavy or light. The receipts for transport- 
ing so many tons of freight is a definite quantity and is unaffected 
whether it is transported in one train load or two. If it is possible 
by a reduction in grade to haul in a single train load as much freight 
as would require two train loads by the old plan, then, since the 
receipts are constant and the cost of the two light trains will be 
nearly double that of the one heavy train, it is evident that the 
low-grade plan will be very profitable and the other plan corre- 
spondingly costly and financially ruinous. 

Although it is not often practicable to double the weight of 
the train behind a freight engine, a very material increase in the 
train load can generally be made by such reduction of the ruling 
grade as is practicable, and such increase in train load frequently 
makes all the difference between large dividends and an actual 
deficit. The ruling grade definitely limits the load that can be 
hauled by an engine with a given weight on the drivers and its 
financial effect is very great. On the other hand, a minor grade 
does not limit the number of cars and its effect on operating expenses 
is confined chiefly to an increase in the consumption of fuel and 
other locomotive supplies. While this increase in expense has an 
importance which is worth computing, it is insignificant compared 
with the cost of running additional trains to handle a given traffic. 

The real cost of minor grades is also less than it might other- 
wise be considered owing to the fact that each rise has its corre- 
sponding fall. Even though several high summits may be crossed, 
the difference in elevation of the terminals, say 200 feet, or even 500 
feet, is insignificant from the standpoint of grade when the distance 
is perhaps as many miles. And even in the extreme case when 
the grade is all in one direction, the additional energy required 
to climb the grades is partly returned in the assistance the grade 
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gives to trains on the return trip and the consequent saving in 
motive power. 

179. Laws of Accelerated Motion. Application to Movement 
of Trains. When a train starts from rest and acquires its normal 
velocity, say 30 miles per hour, the engine must develop not only 
the power required for all the ordinary tangent and perhaps curve 
and grade resistances, but also the ^'kinetic energy” corresponding 
to the velocity which has been acquired. This kinetic energy 
is not wasted; all of it is transformed back into work of some kind. 
The energy may be consumed and wasted in the brakes, but it 
may also be spent (and is so spent) in overcoming resistances w^hen- 
ever the velocity of the train is reduced. The amount of this 
kinetic energy is a definite mathematical quantity. The laws of 
Mechanics tell us that this energy equals W (v'^-ir2g), in which W is 
the weight of the train, v is its velocity in feet per second, and g is 
the acceleration of the force of gravity, which equals 32.16 feet 
per second in a second. 

A better appreciation of this force may be obtained by con- 
sidering for a moment that if the train could move along the track 
without any resistance, then, when running at a velocity of v feet 
per secdnd, it possesses a kinetic energy which would raise it to a 
height of h feet, where h=V“-^2g. If we consider that the engine 
is furnishing exactly the power required to overcome the tractive 
resistances, then the train would run until it had climbed a grade 
to a height of h feet, no matter whether it was accomplished in 
100 feet, or a mile. By an expansion of the theory it is also shown 
that when the train has climbed a vertical height of A' feet (less 
than h)f it will have left a velocity v' — ^2g — 

Illustrative Example. Assume that the velocity of a train is 30 
miles per hour, or 44 feet per second. It then has a kinetic energy 


which would raise it a height 


}i = 


442 


2X32.10 


= 30.1 feet. 


If the 


engine furnished just enough energy to overcome the tractive 
resistances, the kinetic energy would carry the train up a grade 
of 15 feet per mile for a distance of about 2 miles, or up a grade of 
60 feet per mile for a distance of about | mile. If the train were 
moving up a grade of 20 feet per mile and had proceeded half a 
mile, it would have climbed 10 feet and would still have a kinetic 
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energ y correspondin g to 20.1 feet, and its velocity would then be 
tj'==V2x32. 16X20. 1 = 35.9 feet per second, or 24.5 miles per hour. 

If the train were a solid mass the above figures would be abso- 
lutely correct, but the solution is a little complicated by the fact 
that an appreciable part of the weight of the train consists of 
revolving wheels, to which must be imparted the kinetic energy 
of rotation, in addition to the kinetic energy of translation. The 
ratio of this rotative kinetic energy to that of translation depends 
chiefly on the ratio of the weights of the wheels and of the whole 
car or engine. Evidently this ratio depends on the detailed design 
of the rolling stock, and more especially on whether the cars are 
loaded or empty. This consideration shows that no one value will 
be accurate for all cases, but there will be little error in adopting 
5 per cent as an average value for the increase in the kinetic energy. 

Table XVII, which will be found very useful in these com- 
putations, has therefore been compiled on the following basis : 

“Velocity head” 


2X32.16 


64.32 

=0.03344F2 


and, adding 5 per cent for rotative 

kinetic energy of the wheels, = 0.00167 

Therefore, corrected velocity head = 0.0351 1 F^ 

Part of the figures of Table XVII were obtained by interpola- 
tion, and, therefore, there may be an error of a single unit in the hun- 
dredths place in some of the figures, but considering the uncertainties 
in the problem, the exact value to hundredths is of no prac- 
tical importance. Examples of the application of this table will be 
given later. 

The tractive force required to produce this acceleration in 
a given distance may be stated as 


-K 

2gs 




in which and V 2 are the lower and higher velocities in feet per 
second, s is the distance in feet, g is the acceleration of gravity 
(32.16), and W is the weight in pounds. If we substitute IF =2000 

(or one ton), ^ = 32.16, Vi and?j 2 = F 2 to reduce the 
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Velocity Head (Proportional to Kinetic Energy) of Trains 
Moving at Various Velocities 


VKLOCIT-i 

(miles per 




Vkuk’ity ITeau 
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0.0 

0.1 

0.2 

0.3 

0 4 
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i 

0.0 ; 

C) 7 

0 s 

0.9 

5 

088 

0.91 

0.95 

0.99 

1.02 

1.06 

1.10 

1.11 

1.18 

1.22 

6 

1.26 

1.31 

1.35 

1.40 

1.44 

1.48 

1 .* j 3 

1.58 

1.62 

1.67 

7 

1.72 

1.77 

1.82 

1.87 

1.92 

1.97 

2.03 

2.08 

2.14 

2.19 

8 

2.25 

2.30 

2.36 

2.42 

2.48 

2.54 

2.{)0 

2.6(> 

2.72 

2.78 

9 

2.85 

2.91 

2.97 

3.04 

3.10 

3.17 

3.24 

3.30 

3.37 

3.44 

10 

3.51 

3.58 

3.65 

3.72 

3.79 

3,87 

3.95 

4.02 

4.10 

4.17 

n 

4.25 

4.33 

4.41 

4.49 

4.7)7 

4.65 

4.73 

4.81 

4.89 

4.!)7 

12 

5.06 

5.15 

5.23 

5..32 

5.41 

5.50 

5.58 

5.1)7 

5.75 

5.84 

13 

5.93 

6.02 

6.12 

6.21 

6.31 

6.40 

6.,50 

6.59 

6.69 

6.78 

14 

6.88 

6.98 

7.08 

7.19 

7.29 

7.39 

7,49 

7.60 

7.70 

7.80 

15 

7.90 

8.00 

8.11 

8.22 

8.33 

8.44 

8.55 

8.66 

8.77 

8.88 

16 

8.99 

9.10 

9.21 

9.32 

9.43 

9.55 

9.67 

9.79 

9.91 

10.03 

17 

10.15 

10.27 

10.39 

10.51 

10.63 

10.75 

10,87 

10.99 

11.12 

11.25 

18 

11.38 

11.50 

11.63 

11.76 

11.89 

12.02 

12.15 

12.28 

12.41 

12.55 

19 

12.68 

12.81 

12.95 

13.08 

13.22 

13.35 

13.49 

13.63 

13.77 

13.91 

20 

14.05 

14.19 

14.33 

14.47 

14.61 

14.75 

14.89 

15.04 

15.19 

15.34 

21 

15.49 

15.64 

15.79 

15.94 

Ul.OO 

16.24 

16.39 

16.54 

1 ( 5.159 

16.84 

22 

17.00 

17.15 

17.30 

17.46 

17.62 

17.78 

17.94 

18.10 

18.21) 

18.42 

23 

18.58 

18.74 

18.90 

19.06 

19.22 

19.38 

19..5.5 

19.72 

1 19.89 

20.06 

24 

20.23 

20.40 

20.57 

20.74 

20.91 

21.08 

21.25 

21.42 

1 21.59 

21,77 

25 

21.95 

22.12 

22,30 

22.48 

22.66 

22.84 

23.02 

23.20 

23.38 

23.56 

26 

23.74 

23.92 

24.10 

24.28 

24.46 

24,65 

24.84 

25.03 

25.22 

25.41 

27 

25.00 

25,79 

25.98 

26.17 

26.36 

26.55 

26.74 

26.93 

27.13 

! 27.33 

28 

27.53 

27.73 

27.93 

28.13 

28.33 

28.53 

28.73 

28.93 

29.13 

1 29.33 

29 

29.53 

29.73 

29.93 

30.13 

30.34 

30.55 

30.76 

30.97 

31.18 

31.39 

30 

31,60 

31.81 

32.02 

32.23 

32.44 

32.65 

1 32.86 

33.08 

33.30 j 

33.52 

31 

33.74 

33.96 

34.18 

34.40 

34.62 

34.84 i 35.06 

35.28 

35.50 1 

35.72 

32 

35.95 

36.17 

36.39 

36.62 

36.85 

37.08 

37.31 

37,54 

37.77 ' 

38.00 

33 

38.23 

38.46 

38.69 

38.92 

39.15 

39.38 

39.62 

30.86 

40.10 

40.34 

34 

40.58 

40,82 

41.06 

41.30 

41.54 

41.78 

42.02 

42.26 

42.51 

42.76 

35 

43.01 

43.26 

43.51 

43.76 

44.01 

44.26 

44.51 

44.76 

45.01 

45.26 

36 

45.51 

45.76 

46.01 

46.26 

46.52 

46.78 

47,04 

47.30 

47.56 

47.82 

37 

48.08 

48.34 

48.60 

48.86 

49.12 

49.38 

49.(54 

49.91 

50.18 

50.45 

38 

50.72 

50.99 

51.26 

51.53 

51.80 

52.07 

52.34 

52.61 

52.88 

53.15 

39 

53.42 

53,69 

53.96 

54.23 

54.51 

54.70 

55.07 

55.35 

55.63 

55.91 

40 

56.19 

56.47 

56.75 

57.03 

57.31 

57.59 

57.87 

58.16 

58.45 

58.74 

41 

59.03 

59.32 

59.61 

59.90 

60.19 

60.48 

60.77 

61.00 

61.35 

61.64 

42 

61.94 

62.23 

62.52 

62.82 

63.12 

63.42 

63.72 

64.02 

64.32 

64.62 

43 

64.92 

65.22 

65.52 

65.82 

66.12 

66.43 

66,74 

67.05 

67.36 

67.67 

44 

67.98 

68.29 

68.60 

68.91 

69.22 

69,53 

69.84 

70.15 

70.46 

70.78 
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velocities xi and % (which are in feet per second) to Fi and Vi, 
the velocities in miles per hour, the equation becomes 


2000 

2x32.16s 


5280V.„, „„ 66.89 




Adding 5 per cent for the kinetic energy of rotation, the coefficient 
66.89 becomes 70.23, but, considering that the 5 per cent correction 
is somewhat approximate and variable, the coefficient is taken 
at the even figure of 70 and the equation becomes 


p=^ (TV- IV) (104) 

in which P is the force in pounds per ton to accelerate a train from 
a velocity of Vi miles per hour to 1^2 miles per hour in a distance 
of s feet. Conversely, P is the force in pounds per ton which can 
be utilized in overcoming tractive or grade resistance when the 
velocity is reduced from 1^2 m.p.h. to Vi m.p.h. in a distance of 
s feet. 

180. Virtual Profile. The following demonstrations are made 
on the basis that the ordinary tractive resistances and also the 
tractive force of the locomotive are independent of velocity. Neither 
of these assumptions is strictly true, especially the latter. The 
variation of tractive power with velocity will be considered later 
(article 191). But the approximate results obtained on the basis 
of these two assumptions are so instructive and useful that the 
demonstration is given. Assume that Fig. 157 shows the profile 
of a section of road and that the grade of A P is 0.40 per cent, 
which is 21.12 feet per mile. Assume also that a freight engine 
which is climbing up the grade has been so loaded that wffien the 
engine is working tmiformhj at its normal maximum the velocity 
up such a grade would be uniformly 20 miles per hour. But since 
the train is moving at 20 miles per hour it has a kinetic energy 
corresponding to a velocity of 14.05 feet (see Table XVII). At A it 
encounters a downgrade of 0.20 per cent, which is 1500 feet long. 
Although A B has a downgrade of only 0.2 per cent, its grade with 
respect to the upgrade of A E (0.40 per cent) is 0.60 per cent. There- 
fore B is 9.00 feet below B'. Since the ■work done by the engine 
would lla^^e carried the train up to the point B' with a velocity 
of 20 miles per hour, the virtual drop of 9 feet will increase the 
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velocity head from 14.05 feet to 23.05 
feet, which corresponds to the velocity 
of 25.6 miles per hour, and this will 
actually be the velocity of the train at 
the point B. At B the grade changes 
to a 1 .0-per-cent upgrade for a distance 
of 2300 feet. 

The approach of the grade B C to 
the grade J5' C is at the rate of 1.0 —0.4, 
or 0.6 per cent and therefore the point C 
will be reached in 1500 feet. In the re- 
maining 800 feet the line will climb to D, 
which is 4.S feet above D'. Although 
at B the train is moving at the rate of 
25.6 miles per hour and the engine is 
working at such a rate that it will carry 
the train up a 0.4-per-cent grade, yet 
when climbing up a l.O-per-cent grade 
it consumes its kinetic energy in over- 
coming the additional grade. When it 
reaches C, it has lost the additional 
kinetic energy which it gained from A 
to B, and as it continues it loses even 
more. When it reaches D, it has lost 
4.8 feet more and its velocity head is 
reduced to 14.05—4.8 = 9.25 feet, which 
corresponds to a velocity of 16.2 miles 
per hour. At D the grade changes to 
+0.1 per cent. 

Here we have the rather surprising 
condition that, although the grade is 
actually rising, it is virtually a down- 
grade under the given conditions, for the 
engine is working harder than is required 
to run up merely a 0.1-per-cent grade and 
hence will gain in velocity. At E, a dis- 
tance of 1600 feet from D, it reaches 
what would have been a uniform 0.4-per- 
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cent grade from A to E and the grade continues at that rate. 
Although the train has actually climbed 1.6 feet from D to E, it has 
virtually fallen the 4.8 feet between D and D', and the velocity 
head has increased from its value of 9.25 feet at D to 14.05 [feet, 
and its velocity is again 20 miles per hour. The upper line repre- 
sents the 'Virtual profile’’, which may always be drawn by measur- 
ing off to the proper scale at every point an ordinate which is the 
velocity head at that point. Since the engine is working uniformly, 
the virtual profile is in this case a straight line. 

Although the variation of resistance and tractive effort with 
velocity will have some effect on the precision of the above figures, 
as discussed later, yet the demonstration must not be considered as 
fanciful and impractical. Under the given conditions it is sub- 
stantially what would take place. If the grade B D were continued 
to Fj or until the actual grade intersected the virtual profile, the 
train would become stalled, for when the engine is loaded for an 
indefinite haul up a 0.4-per-cent grade, it cannot haul a train indefi- 
nitely up a higher grade. Practically the train would stall some- 
what short of Ff since the tractive resistance increases as the velocity 
drops to nearly zero. Under such conditions, R D is a "momentum 
grade”, which may be higher than the ruling grade, and yet it is 
practically harmless under these conditions, provided that a train is 
i>ever required to stop on that grade. A R C is technically a "sag” 
in the grade A C and would be considered such even if A R were 
an upgrade (although less than the grade A C). Such a sag is 
usually harmless unless it is so deep that the train would acquire a 
dangerously high velocity at the bottom of the sag R. 

In the above numerical case the velocity is only 25.6 miles per 
hour, which is not at all dangerous even for freight trains in these 
days of air brakes and automatic couplers. But a much deeper 
sag might require the use of brakes, which not only consumes some 
of the energy stored in the train, but also wears out the wheel treads 
and brake shoes. 

Another phase of the question is developed when we consider 
the action of a train stopping on a grade. Assume, as in Fig. 158, 
that a train is climbing up the grade A R at a uniform velocity 
whose velocity head is measured by A A' = R R'. At R it com- 
mences to slow up for a stop at C. Since it is stationary at C\ the 
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velocity head is zero and the virtual profile A' IV runs from IV to 
0 by a line which may or may not he straight. x\ssimie that the 
train starts up and the engine exerts such force that at ]) it has 
regained the velocity it had at A or IV The ordinate 1) 1)' must 
equal A A' and the virtual profile must run from to D'. C IV 
therefore represents the virtual grade up which the train must 
climb. To put it in figures: Assume tliat (! /J=loO() fe(‘t; the 
required velocity at D is 20 miles p(‘r hour, aiid therefore; ]) ])' = 
14.05; the grade of GD is 1,0 per cent and therefore I) IV ~\\\ 
feet, and IV' TV = 27.05 feet; the virtual grade (' JV is therefore 
2.08 per cent instead of the actual 1.0 p(‘r c'cmt and tlu'se figures 
represent the actual ratio of the drawbar pulls at the eiigiius 





To be more predse, the virtual gra<le G D' will not he a uniform 
grade as shown in the figure but will be a (‘urved line which will be 
steeper at the beginning of the gra<le on acc'ount of the increased 
resistance to traction when starting. This is soimnvhat compen- 
sated by the fact that the tractive force of the engine is greater at 
the very low velocities. It recpiires, howtnxT, a little margin for 
safety. 

The fact that the engine can increase its velocity from zero to 
20 miles per hour in that distance and on that gra<le shows that it 
is capable of doing much more tluui run its train up tlie 1.0-per- 
cent grade at a speed of 20 miles per hoxir. In fact, unless the 
power is reduced when the train reaches J), the train will continue 
to gain velocity. If resistance and tractive power were independ(*nt 
of velocity, the train would continue to gain indefinitely, assuniing 
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that the grade continued uniformly. But practically, when the veloc- 
ity had increased to a much higher figure, the resistances would 
increase and the tractive power decrease until there could be no 
further increase in velocity. 

From all the above it may be inferred that 

(1) When the velocity is uniform, the virtual profile is parallel 
with 'the actual profile. 

(2) When the velocity is increasing, the profiles are separat- 
ing; when it is decreasing, they are approaching each other. 

(3) When the velocity is zero the profiles coincide. 

(4) The virtual grade at any place is a measure of the work 
required of the engine beyond that required to overcome merely 
the tractive resistances. If it is horizontal it shows that the engine 
is doing nothing besides overcoming the tractive resistances. If 
it is upward and is uniform, as in Fig. 157, it shows that it is work- 
ing uniformly and is storing in the train ''potential’' energy which 
may be utilized on the return trip if it is not utilized in moving 
down a succeeding downgrade. If it is downward, as from R' 
to Cy Fig. 158, it shows that the train is giving up kinetic energy, 
probably consuming most of it in brakes, but utilizing some of 
it to furnish the tractive power to run from B to C and also to 
overcome the grade from B to C. 

181. Use, Value, and Possible Misuse of Virtual Profiles. 
It has been previously shown that, aside from securing the maxi- 
mum traffic, the most important accomplishment for the locating 
engineer is to obtain low ruling grades. At the same time the 
cost for grading must be kept as low as possible without sacrificing 
the more important elements. The grade R D in Fig. 157 is an 
example of the possibility of introducing a grade which is much 
steeper than the ruling grade, providing it is not so long that 
the kinetic energy of the train at the bottom of the grade is 
exhausted before it reaches an easier grade, and also provided 
that no heavy trains are ever compelled to stop on that grade. 
Herein lies the danger and the possible misuse of this method. 

A grade might be laid out substantially as shown in Fig. 157, 
with the intention of running all heavy trains up that grade with- 
out stopping. Later, another railroad might require and make a 
grade crossing at or near C, which w^ould occasionally require that 
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trains shall stop at the crossing, and such loaded trains would be 
unable to start against such a grade, especially since the tractive 
resistance to starting is so much greater than the resistance at 
ordinary speeds. The chief value of such a method lies in the fact 
that it enables the engineer to determine the actual demand on the 
locomotive, as it is affected by the velocity of the train. The 
^'undulatory” profile shown in Fig. 157 will probably be much 
cheaper to construct than the uniform grade A E wdiich would 
involve a fill at B and a cut at I). The method of a virtual profile 
will show at once wfiiether such a profile at that place will be a 
permissible way of economizing in spite of the fact that it intro- 
duces a l-per-cent grade which is perhaps higher than the ruling 
grade. Many of the ^'improvements of old lines” depend on this 
process for their solution. 

For example, a grade which always may have been harm- 
less and unnoticed suddenly becomes important when it becomes 
desirable or necessary to require all heavy trains to stop at some 
point on it; such a case is sketched in Fig. 158. The above method 
indicates how such a problem may be investigated. The grade 
C D' of course becomes the critical grade, but under given con- 
ditions the virtual profile will show the demand on the locomotive. 
Examples of this will be given later. Undulatory grades have 
the advantage of decreasing the cost of construction and of being 
harmless under given conditions, but there are some dangers. 

C D Ein Fig. 157 is called a “hump” in the grade. In the numer- 
ical case given it is only 4.8 feet and w'ould be harmless under almost 
any conditions, but if it were considerably more, and if a train 
when passing C had a velocity much less than 20 miles per hour, 
it might become stalled before reaching the summit of the hump. 
Slippery rails or a strong head wind may so increase the resistances 
against which a train wmrks that if the computed margin of velocity 
head at the top of a hump is made too small it may be entirely 
overcome and the train may be stalled before it is safely over the 
hump. A velocity of 5 miles per hour, which corresponds to a 
velocity head of only 0.88 feet is the least margin that should be 
safely allowed. This is also partly due to the fact that w'hen the 
velocity becomes less than 5 miles per hour the resistances per 
ton increase/and as the velocity drops very low they increase 
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very rapidly and the law on which the above calculations are based 
becomes inoperative. 

Another danger is that a sag may be so deep that trains will 
acquire an excessive velocity when passing through it unless brakes 
are applied. This of course does not mean that Jthe sag must not 
be used. It simply means that the sag will cause a waste of energy 
in brakes, a waste which must afterward be made up by increased 
work from the locomotive. This, consequently, is one of the cases 
which requires computation, by methods which follow, to determine 
whether or to what extent the sag is justifiable so that the two 
items of increased first cost and increased operating expenses shall 
be made a minimum. For example, a freight train may approach 
a sag with a velocity of 20 miles per hour. Its velocity head is 
therefore 14.05 feet. If the sag at its lowest point is 40 feet lower 
than the imaginary grade line on which the train could have run 
without changing its velocity (the grade A B' in Fig. 157), then the 
velocity head of the train at the bottom of the sag would be 54.05 
feet, which corresponds to a speed of 39.2 miles per hour. Although 
this is a permissible speed with freight trains which are equipped 
with air brakes and automatic couplers, it is approaching the limit, 
and there might be some local conditions which would render even 
this speed through the sag inadvisable. 

182. Problems. 1. If a train is running uniformly along 
a level grade at a speed of 35 miles per hour and reaches a 1.2-per- 
cent upgrade, how far up the grade could it run before its speed is 
reduced to 10 miles per hour? 

Velocity head for 35 miles per hour =43.01 feet 

Velocity head for 10 miles per hour= 3.51 feet 

Permissible increase in elevation = 39.50 feet 
Distance from bottom of grade =39.50-^.012 = 3292 feet 

2. At what speed may a train approach a sag 28 feet below 
the normal grade line so that its maximum speed at the bottom of 
the sag shall not exceed 36 miles per hour? 

At 36 miles per hour the velocity head =45.51 feet 
Subtracting the depth of the sag =28.00 feet 

The permissible velocity is that due to 17.51 feet or 22.3 miles 
per hour. 
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RESISTANCES 

183* Train Resistance. Th.c energy of the steam iu the loco- 
motive boiler is spent first in overeoining the various internal resist- 
ances "between the boiler and the rims of the driving wheels. This 
engine resistance is computed later. Then the resistance due to 
the truck wheels of engine and tender and the atmospheric resist- 
ance together make up the difference (on a level track and at uni- 
form velocity) between the adliesion at the drivers and the draw- 
bar pull. The draw-bar ])ull is sp(‘nt, as discussed herewith, in 
overcoming the effect of (1) grade, (2) curvature, (d) the normal 
track resistance on a straight-level track at uniform velocity, (t) 
the force required to accelerate and (3) the starting resistance, 

(1) Grade licsitiiance. Grade resistance is readily determin- 
able with mathematical accuracy and equals 20 pounds per ton 
(of 2000 pounds) for eac‘h per cent of grade. For example, the grade 
resistance on a 1. 2-per-cent grade is 20X1.2 = 24 pounds per ton. 

(2) Curmtnre Resi,sia}icr. (’"urvaturo resistance is usually con- 
sidered to be the equivalent of a .0‘55-per-cent grade for each degree 
of curvature, although the resistance varies somewhat, depending 
on the velocity, and on the superelevation of the outer rail, the 
resistance being greater if the velocity is much less than that for 
which the superelevation was designed. This is the value usually 
taken in computing the compensation for curvatures (see article 
17r)). Then the rc^sistance in pounds per ton equals 20X.03r) = 0.7 
pound for each degree of curvature. 

Examples. 1 . What is t (*urvut urt; resistance per t nn on a 4-< legrcf^ curve? 

Sohiiwu. 4X0.7 = 2.S pounds per ton 

2. What is the coiubiiKHl curvatun^ and j»:rad(^ r(‘sistani‘<* on a twiegree 
curv^^, locateil on a 2.2-p(T-c(‘nt. gra<lt‘? 

Solid ion. The gradt* equivalent to the curve = ()X. 035 ™0.2l, whi<'h added 
to 2.2=2.41 per cent, the equivalent grad(‘. 20X2.41 =4S.2 pounds per ton, 
the resisi ancc. 

(3) Normal Track liesUiance, Normal track resistance is a 
combination of several resistances which are variously affected by 
changes in conditions. The resistance to the rolling of wheels on the 
rails is a very small part of the total resistance. Accurate tests of 
journal friction show that the friction of axles in their bearings is 
actually less at higher velocities, probably because the resulting higher 
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temperature reduces the friction. The total varies with the number 
of cars in the train. The resistance per ton is much lower as the 
load per wheel increases. The atmospheric resistance of freight 
trains evidently depends on whether the train is made up of only 
one type of car (box, flat, or gondola), or of a combination of types, 
which would increase that resistance. Numerous experiments have 
been made, by placing a dynamometer between the locomotive and 
first car, to determine the amount of the tractive force and to dis- 
cover its variation with velocity and its other laws. Of course it 
was necessary, when analyzing the results of these tests, to deduct 
first the effect of grade, curvature, and acceleration or retardation; 
but even then the results are so far from uniform that no set of 
numerical values can be uniformly applied to all grades of track. 
This variation is due to the very evident fact that the resistance 
would be less on a high-grade, well-kept track, with heavy rails than 
on a cheap, rough track, with light rails. But there is one very 
significant and surprising result which may be deduced from each 
series of tests, and that is, that a formula which makes the resistance 
equal a constant times the number of tons plus another constant 
times the number of cars, but with no variation depending on veloc- 
ity, will satisfy the dynamometer results as closely as any other 
equally simple law. This statement applies to freight trains between 
the velocities of 5 miles and 35 miles per hour. When starting the 
resistance is greater. At higher velocities than 35 m.p.h. the resist- 
ance is also greater, but since the economies of reduced resistance 
apply chiefly to freight trains at usual working velocities, the sim- 
plicity of the above law is important. Each set of tests on any 
given piece of track will give a new pair of constants for the resist- 
ance formula. A compilation of the results of many tests gave the 
following, issued by the American Railway Engineers Association, 
as an average formula: 

R = 2.2 r+121.6 G (105) 

in which R is total resistance at uniform velocity on a level tangent; 
T is total weight of cars and contents, in tons; and C is number of 
freight ears in train. 

It should be clearly understood that the formula does not 
necessarily give the actual resistance for any given case, since the 
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resistance will depend on the actual condition of the track, but the 
result will be a good average result and for comparathe purposes the 
formula is useful. 

The resistance of trains at higher velocities than 35 miles per 
hour must be considered as depending on velocity. The formula 
used by the Baldwin Locomotive Works is 

R = 4.3+0.0017 P (106) 

in which R is the resistance per ton, and V is the velocity in miles 
per hour. The formula is particularly applicable to passenger 
trains having cars weighing 45 tons and over. For lighter cars, the 
freight-train formula should be used. The formula should not Ix^ 
used for low velocities, especially those below 10 miles per hour, 
nor for light-weight cars. 

Example. Assume that there are 33 freight cars weighing, with con- 
tents, 2200 tons. What is the total resistance behind the engine? 

Applying equation (105) 

= 2.2X2200 + 121. 6X33 =8853 pounds 

As an illustration of variations in results, depending on varia- 
tions in track condition, some tests on the Baltimore & Ohio Railroad 
were reduced to a formula similar to equation (105) but with the 
constants, 2.78 and 113.9. LTsing these constants and applying the 
formula to the above numerical case, the computed value of R 
would be 9875, an increase of nearly 12 per cent. This variation 
shows the uselessness of attempting to apply any definite numerical 
values and to expect accuracy unless the resistance of the particular 
track in question has been determined by actual test. 

(4) Accelerative Force. Accelerative force has been computed 
theoretically in article 179. The formula for acceleration may also 
be applied to determine how far the kinetic energy in a train will 
help to force it up a grade which is greater than that up which 
the locomotive could haul such a train indefinitely, 

(5) Starting Resistance. As previously stated, the resistance 
per ton when starting a train is considerably in excess of the ordinary 
resistance- When cars have been left standing for several hours, 
or even days, especially in winter weather, it may take a force of 
40 pounds per ton to produce motion. The bearings become 
‘"frozen”. But such resistance is only momentary and may be 
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partly overcome by the impact of moving cars or engine striking 
against the stalled cars. When an engineer reverses his engine, 
backs it against the cars, and then immediately reverses again so 
as to go forward, he accomplishes three things: (1) the journals 
become loosened from the comparatively rigid condition they will 
assume even during a short stop; (2) the springs of the couplers 
will become compressed during the small backward motion and their 
expansion during forward motion will materially assist the forward 
motion; (3) if the train is very long, the total slack in the couplers 
is very considerable and the locomotive will have moved several 
feet before the last car begins to move and the cars are started 
one by one. Such devices in operation reduce to a variable extent 
the resistance which would be encountered if all cars were started 
at the same instant. A series of tests on the Rock Island system 
gave results with an ordinary range from 10 to 18 pounds per ton 
and averaging 14.1 pounds. An extreme value of 30 pounds was 
noted for “frozen bearings’’ and a low extreme of only 6 pounds 
extra when the stop was only momentary. Since a juggling of 
the train can produce virtually the same result as a mere momen- 
tary stop, the necessary extra starting resistance for a limiting 
case will be considered as only 6 pounds per ton in solving some 
numerical problems in a later article. 

Example. How much draw-bar pull will be required to haul a freight 
train of 10 cars, each weighing 70 tons, and a caboose weighing lo tons, at a 
uniform velocity of 15 miles per hour up a 0.9-per-cent grade? 

Solution, The only significance of the 15 m.p.h. in the solution is the 
fact that it is between 5 and 35 and that equation (105) is applicable. The 
grade resistance per ton is 20X0.9 = 18 pounds, and for the 11 cars weighing 
715 tons it is 715X18 = 12,870 pounds. The tractive resistance, by equation 
(105), is 

jK=2.2X715-[-121.6Xll=2911 pounds 
Adding the grade resistance, the total resistance would be 15,781 pounds. 

The above problem assumed gondola cars weighing 40,000 
pounds and each carrying 100,000 pounds and a 15-ton caboose. 
Suppose that the train consisted of empties, say 35 empties at 20 
tons each, or 700 tons, and the 15-ton caboose. The total weight 
being the same, the grade resistance is the same. But the number 
of cars being greater, the tractive resistance is greater and 

^ j?=2.2x715+121.6X36 = 5951 pounds 
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which is an increase of 3040 pounds, and the tractive resistance 
is more than doubled. It should be noted that if there were up 
grade, the tractive resistance would be only 291 1 pounds for the 
loaded train and 5951 pounds (over twice as much) for the empty 
train of the same gross weight. On the other hand, on the b.D-per-- 
cent grade tlie resistance of the loaded train would be 15,7S1 pounds 
and that of the train of empties 5951 + 12,870== IS, 82 1 pounds, 
which is only 19 per cent greater. The average tractive resistance per 
ton of the loaded train is 291 1-^71 5 = 4.07 pounds, while that of 
the empty train is 5951-v-7l5 = 8.32 pounds. The grade resistance 
is constant in either case at 18 pounds per ton. The character 
of the train load, whether loaded or consisting of a long train of 
empties of the same gross weight, is thus a nuitter of great impor- 
tance on a level or nearly level road and beconics of much less impor- 
tance on a grade of (‘ven 0.9 per e(‘nt. On a. 2-per-eent grade the 
tractive resistance is comparatively small and variation in the 
character of the loading is of still less importance. 

Example. How imich Iradivi* forro will !)f‘ using OkmIhIu of 

tlie previous <‘xairipl(‘, to increase from lo m.[).}h to 20 m.p.li, in 

tx distance of 500 fec‘1? 

Solution, .\pplying <Mpia(ic)n (104) we have I'j-io, Vy = 20, and « = 500. 

Then 

= ^1^(20’“’ — 159 =24.5 pounds per ton 

For the 715-ton train, this will recjfuire an extra pull of 17,518 
pounds. This is the ecpiivalent of a 24.5^-20= 1.225-per-eent 
grade. Whether the locomotive has sufficient tractive force to 
pull 15,781 pounds of tractive force and grade resistance and 17,518 
pounds more for acceleration, or a total of 33,299 pounds, is a matter 
to be studied under of the locomotive”, article 189. The 

further question would arise, could the locomotive make steam 
favSt enough to produce this energy? Idiis will be eonsidere<l in 
article 189. 

Example. What, is the tractive r(\sistan(‘(‘ htdiind a passenger engine 
of a load of 4 curs, eaeh weighing 52 t ons and traveding at a velocit y of 00 miles 
per hour? 

Solution. Rubstitnting in equation (106) the valuf^ of = we obtain 
10.42 pouinls per ton, and for the 20(S tons tiio draw-bar pull would be 2107 
pounds. 
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Irrespective of the resistance of the locomotive itself, considered 
later, this pull of 2107 pounds at a velocity of GO m. p. h., or 88 feet 
per second, is the equivalent of 88X2167 = 190,690 foot-pounds per 
second, or, dividing by 550, equal to 340 horsepower. 


PULLEY POWER OF LOCOMOTIVES 


184. Rating of Locomotives. Since it is very important for 
the economical operation of roads that each locomotive should 
be loaded to the limit of what it can efficiently haul, and since, 
as shown in article 183, the hauling power of a locomotive, especially 
on a flat grade, depends on the number of cars as well as on their 
gross weight, it is important to determine for each locomotive a 
loading which will measure its power and which is independent of 
the number of cars or of the rate of grade. This loading is called its 
'hating” and by applying to the rating a proper correction, depending 
on the number of cars and grade, the hauling power or the proper 
loading of that locomotive for any grade may be readily determined. 

Let P be pulling power of the locomotive, or the tractive power 
as measured at the rim of the drivers ; E weight of engine and tender, 
in pounds; W weight of cars behind tender, in pounds; R rate of 
grade, or ratio of vertical to horizontal; K a constant which, as 
determined by tests, is the factor 2.2 pounds per ton, in equation 
(105); C a constant which, as determined by tests, is the factor 
121.6 pounds per ton, in equation (105); N number of cars in the 
train; and yl the- desired rating. Then 

P^(E+W) {R+K) + NC 


transforming, 


K+K 




c 

R+K 


The right-hand side of this equation is the weight of the train 
behind the tender plus the number of cars times a quantity made 
up of two constants and the rate of grade. This right-hand side 
of the equation is called the rating, or A. Values of the fraction 
C-F(i?+/Oj ii'i tons per car, which are independent of engine or 
train characteristics, are tabulated for various rates of grade, as 
given in Table XVIII. In computing these values, since C and K 
are resistances per ton, R must be the resistance oer ton for the 
rate of grade considered. 
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TABLE XVllI 


Values of for Various Grades 

(In tons per car) 


Grade 

It 

(per cent) 

Tonb 
PER Car 

(r'+k) 

Grade 

R 

(per cent) 

Tons 
PER Car 

Grade 

R 

(per 

cent) 

Tons 
PER Car 
C- r 

(^+A') 

Grade 

R 

(per 

cent) 

Tons 
PER Car 
C-J* 
(R+K) 

Grade 

R 

(per 

cent) 

Tons 
PER Gar 
r-i- 

(A+A) 

Level 

55 

0.5 

10.0 I 

1.0 

5.5 

1.5 

3.8 

2.0 

2.88 

0.1 

29 

0.6 

8.5 

1.1 

5.0 

1 6 

3.6 

2.1 

2.75 

0.2 

20 

0.7 

7 5 

1-2 

4.6 

1.7 

3.4 

2.2 

2.63 

0.3 

14 

0.8 

6.7 

1.3 

4.3 

1.8 

3.2 

2.3 

2.52 

0.4 

! 

12 

0,9 

6.0 

1 

1.4 

4 0 1 

1 

1.9 

3.0 

2.4 

2.42 


Examples. 1. Assume that the pulling power P of a locomotive, or the 
power at the rim of the drivers, computed as in article 190, was estimated to 
be 33,742 pounds and that the weight P of the engine and tender was 315,000 
pounds. On a 0.5-per-cent grade P = .005 and A" =2.2 pounds per ton or .0011 
pound per pound. 

Solution. 

P 33 742 

()oi+ Wl pounds =2608 tons 

which is the rating for a 0.5-per-ccnt grade. Similar ratings for that locomotive 
may be easily computed for all rates of grade. Such a locomotive may haul 
on any grade a load W such that A^W+N C-r (P+A). From Table XVIII 
we find that, for a 0.5-per-cent grade, C-r-(P-hA) = 10. If there are 40 cars in 
the train, then 

2608 = IF +(40X10) 

IF = 2608 - 400 = 2208 tons 


which is an average of 55 tons per car. If the cars are of uniform weight (such 
as empties, weighing say 18 tons) then IF = 18 N, and the equation becomes 


and 


2608 = 18 i\r+10iV = 28V 


iV = 93 


which means that such an engine can haul a load of 93 empties, each averaging 
18 tons, up a 0.5-per-cent grade at a uniform velocity. Note that this ignores 
curvature resistance, which if it exists is assumed to be provided by a com- 
pensation of the grade. 

2. What would be the rating for tlie same locomotive on a long 1.6-per- 
cent grade? 

Solution. 

33 742 

A = 1,658,000 pounds =829 tons 

By Table XVIII, the '‘adjustment^’ in tons per car is 3.6. Again considering 
empties weighing 18 tons, we would have 


and 


829 = 18 iV+3.6W=21.6iV' 


2^=38 
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If all cars were loaded and had an average weight of 56 tons, we would have 
829 = 56 i7+3.6A=59.6 A 

N = nearly 14, or say 13 loaded cars and the caboose 

In the above examples the pulling power P is determined on 
the basis of the locomotive working at the maximum velocity M at 
which it can maintain full stroke. See article 190. This represents 
practically the maximum power of the locomotive. The velocity 
M is usually from 4 to 7 miles per hour and is as low as should be 
allowed on maximum grades, since an attempt to utilize a slightly 
higher tractive force at a somewhat lower velocity would probably 
result in stalling the train if an unexpected resistance in the track 
slightly increased the normal resistance. 

185. Units of Operation. A large part of the calculations in 
railroad economics consists of a valuation of changes in alinement 
or the financial value of a reduction of distance, curvature, rise and 
fall, and ruling grade. Formerly such calculations were made 
exclusively on the basis of the cost of an average train-miley especially 
as this is shown to be surprisingly constant for roads of all charac- 
ters, long and short, heavy traffic and light traffic. The general 
method was to take up each item in turn of the average cost of 
operating trains and to estimate the effect of a change in alinement 
on the normal average percentage of each item. Some of the items 
are affected very materially; others are affected very little or not at 
all. The normal average for each item was then multiplied by the 
percentage by which that item was estimated to be affected by that 
unit change in alinement conditions, and then the sum of these prod- 
ucts would be the computed percentage by which that unit change 
of alinement would affect the average cost of a train-mile. Further 
study has shown that the cost of fuel, for example, for freight trains 
is disproportionately high. Therefore, when comparing the rela- 
tive costs of operating freight locomotives on two different grades, 
it will not do to bavSe the estimate of increased fuel demand on the 
average cost of fuel for locomotives of all kinds. But it has become 
increasingly apparent that the effect of grade, for example, on the 
cost of operating a train is largely dependent on the weight of the 
train, on the character of the locomotive and its rating. Therefore 
the effect of grade cannot be measured by any one factor times the 
number of train notiles involved. 
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Some of the elements of variation of operating expenses are 
more accurately measured by the number of ton-miles, A study of 
the effect of rolling stock on track maintenance shows that it is 
largely dependent on train velocity and also on intensity of axle 
loading. Although exact ratios are not computable, it has been 
broadly estimated that passenger trains, having a much higher 
average velocity, are responsible for twice as much track damage 
as the same tonnage of freight trains; also that locomotives, having 
heavier axle loads and not being truly counterbalanced, are respon- 
sible for twice as much track damage as the cars of the same train, 
which would mean that the locomotive of a high-speed passenger 
train would do four times as much damage as the car axles of a slow 
freight. 

The ‘passenger-mile, although frequently used in statistics of 
service rendered by railroads, has little or no relation to the cost of 
service and therefore is not used in problems of changes in alinement 
and grade. 

The car-mile is a useful unit for some special purposes. If a 
steel passenger car weighs 100,000 pounds and carries even its 
maximum load of 80 passengers with an average weight of 12r) 
pounds, the total live load (10,000 pounds) is only 10 per cent of th(‘ 
dead load. And when, as is usual, the actual li\'e load is only a 
part, and perhaps a small part, of the possible load, then it makes 
but little difference in the tractive force required for hauling, espe- 
cially on low grades, whether the car is loaded or em})ty. Other 
items of expense vary almost directly as the number of car-miles. 

The engine-mile is similarly a useful unit in estimates in whi(*h 
certain costs vary as the number of engine-miles un<l uearh^ or quite 
regardless of variations in other factors. 

Another element of practical cost in the operation of trains 
over a division is the total time required for a run by the slow freight 
trains. The old methods would invariably indicate that the most 
economical grades, using locomotives of a certain ptHV(‘r, were those 
which would permit the maximum train load, own at tln^ s!{nv(‘st, 
velocity. But it was later developed that it is actually niorti e<‘onoin- 
icalto run somewhat lighter trains at a higher velocity; and tlmt 
there is a certain combination of train load and velocity iH'yond 
which, if the train load is increased and the time of run increased, 
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the extra fuel burned, the extra time of the train creWvS, and the 
extra blocking of the tracks (especially on a single-track road) more 
than offset the economy of increased tonnage in one train. A con- 
sideration of these various elements and units of operation shows 
the impracticability of adopting any uniform unit values for one 
foot (or mile) of distance saved, or of one degree of curvature saved, 
or for each fV per cent of grade lowered, which would be sufficiently 
accurate for universal applicability, and that the only accurate 
method of studying the value of a proposed change of alinement for 
handling an assumed amount of business, with an assumed type of 
locomotive, is to estimate the power of that locomotive on each of 
the two grades (or other variations of alinement) and the relative 
number .of trains, with their cost of operation, in order to handle 
that business. If the problem is a suggested change in an existing 
road, the investigator has the advantage of an opportunity to study 
what the locomotive in use can do on the existing alinement and 
grades, and he has only to compute the effect of the changes. If 
the problem is a suggested change in a proposed new line, the cost 
of operation under both conditions must be estimated. 

186. Types of Locomotives. The variations in locomotive 
service have developed all conceivable types as to total weight, 
ratio of total weight to weight on drivers, types of running gear,' 
relation of steaming capacity to tractive power, etc. The method 
of classification on the basis of the running gear is very simple. 
The number of wheels on both rails of the pilot truck, if any, is 
placed as the first of three numbers. If there is no pilot truck, the 
character 0 is used. This is followed by the number of drivers and 
then by the number of trailing wheels, if any. P'or example, a 
Pacific-type engine has four wheels on the pilot truck, six driving 
wheels, and two trailing wheels under the rear of the boiler. The 
wheel base is symbolized as 4-G-2. The most common types of 
locomotives, with their popular names and wheel-base symbols, are 


American 

4-4-0 

Consoli flat, ion 

2-8-0 

Columbia 

2-4-2 

Mikado 

2-8-2 

Atlantic 

4-4-2 

Mastodon 

4-8-0 

Alogiii 

2-6-0 

Santa Fe 

2-10-2 

Ten- wheel 

4-6-0 

Mallei 

A-B-B-A 

Pacific 

4—6—2 

A = truck wheels, usually 2 or 0 

Bix-wheel switcher 

0-6-0 

B = drivers, varying from 4 to 10 
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The Interstate Commerce Commission report for 1912 showe<l 
534 locomotives of the ‘"Mallet” type, out of a total of 62,262 in the 
U. S. This is less than 1 per cent but, considering that the growth 
in numbers of this type in one year was nearly -23 per cent while the 
increase in all classes was about 1| per cent, or that more than 10 
per cent of the net increase was of this type, it deserves special men- 
tion. Excluding freak variations, they are always “four-cylinder 
compounds”, one pair of cylinders discharging into the other pair 
and then exhausting. They have from five to ten driving axles, 
and have a length of engine wheel-base up to nearly 60 feet. Some- 
times the boiler is made “flexible” by a set of accordion-shaped 
steel rings forming a joint in the boiler shell. The boiler proper is 
on one side of the joint and the feed-water heater, the reheater, and 
perhaps the superheater are on the other side. Or, the boiler shell 
is made rigid, one end is rigidly attached to the frame carrying the 
high-pressure cylinders and the other end is supported on a bearing 
on the truck frame which carries the low-pressure cylinders and the 
drivers operated by them. The low-pressure truck frame swings 
around a pivot in the fixed frame and this so cuts down the length 
of rigid wheel-base that these engines are operated successfully on 
20-degree curves, and are therefore practicable on any road having 
^reasonable alinement. These locomotives are chiefly used by roads 
handling large quantities of heavy freight, such as coal, up long 
stretches of heavy grades, where the demand for tractive power is 
very great. The tractive power of some of these locomotives is 
over 110,000 pounds, which is nearly four times as great as that of 
the average locomotive in the United States. 

187. OiUBurning Locomotives. In 1912 over one-sixth of 
all the locomotives west of the Mississippi River used oil as fuel. 
Some of the advantages in using oil are as follows; (1) the British 
thermal units in one pound of oil vary from about 19,000 to 21,000; 
those in a pound of coal vary from perhaps 14,000 down to 5000 for 
the poorer grades of lignite found in the western part of the United 
States and this means a great reduction in the cost of carrying and 
storing fuel, measured in heat units; (2) the cost of handling fuel is 
reduced and that of disposing of ashes is eliminated; (3) engine 
repairs are reduced in many respects although it is said that the 
increased cost of fire-box repairs, due to the intense heat of the oil 
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flame, offsets any reduction in other items; (4) the fires can be more 
easily controlled and waste of heat reduced during stoppages or 
when drifting down grade; (5) wayside fires due to sparks are alto- 
gether eliminated; (6) there is a practical limitation (see article 
189) to the amount of coal that one fireman can feed to a fire, but 
there is no such limitation when using oil; (7) there is an equality 
in cost of heat units when a 42-gallon barrel of oil, weighing 7.3 
pounds per gallon, costs 60 cents and a ton (2000 pounds) of coal, , 
having two-thirds as many heat units per pound, costs $2.61, or 
4.35 times as much. The other items of difference almost invariably 
favor the oil and might make it more desirable even when the ratio 
of cost seemed to favor the coal. Oil is used very extensively west 
of the Mississippi River, where in many places oil is plentiful 
and cheap and coal is poor in quality and high in price. 

188, Relation of Type to Service and to Track Conditions. 
Economy in' operating conditions requires a thorough co-ordination 
between the characteristics of the locomotive, the fuel it is to burn, 
the roadbed and track it is to run on, and the character of service 
it is to render. It may not even be the best economy to use the 
same type of locomotive, for a given kind of service, on consecutive 
divisions of the same road. 

Wheel-Load to Rail-Weight Since the support which the rail 
receives from the ties and ballast is uncertain and variable, any 
rule for the relation must be empirical and approximate. The rule 
adopted by the Baldwin Locomotive Works (^'300 poimds of wheel 
per pound of rail per yard”) may be used in making a diagram from 
which the relation between total weight on driving wheels, number 
of drivers, and weight of rail, may be readily observed. Fig. 159. 

For example, if it is desired to use a type of locomotive with 
170,000 pounds on the drivers and also 75-pound rails, four pairs 
of drivers will be needed. By using 95-pound rails the same weight 
on drivers could be placed on three axles. As another example, 
a Pacific-type locomotive, mth 150,000 pounds on its six drivers, 
should have a rail with a minimum weight of 83 pounds, or say 
an 85-pound rail. 

189. Power of Locomotives. The tractive power of a loco- 
motive, or its ^'draw-bar pull” is limited by the adhesion of the 
drivers, and by the capacity of the boiler to make steam. The 
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adhesion of the drivers is a fairly definite ratio of tlie weight on 
the drivers. Under very favorable conditions, with a dry rail 
and using sand, a ratio of one-third and over can ])e obtained. As 



Fig. 159, Curves for Finding the Number of Drivers Needed for Given 
Weight on Drnmg Wheels and Weight of Rails 


an ordinary value one-fourth (H), or perhaps nine-fo^ths 
is more usual. Under unfavorable conditions, the ratio reduces 
to one-fifth or less. The capacity of the boiler to make steam 
depends on the grate area, the heating surface, and (in the aase of 
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modern heavy freight locomotives) the capacity of the ^fireman to 
shovel coal. 

Experience shows that an average fireman, when he must 
maintain the full power of the locomotive for long periods of time, 
can handle about 4000 pounds of coal per hour, although individual 
performances, in special test cases and for short periods of time, 
have given much higher values. It may occasionally be admissible 
to estimate on extra work up to 5000 pounds per hour for a short 
period, provided it is preceded or followed by easier work. The 
use of automatic stokers can raise this hourly consumption very 
considerably (say up to 7000 pounds) or up to the capacity of the 
locomotive to burn coal properly, whatever it may be for the par- 
ticular type. There is of course no such limitation in the use of 
oil-burning locomotives, which now include about 7 per cent of the 
total number in the United States. These are the exceptional cases. 

The power developed by any given type of locomotive depends 
largely on the characteristics of the coal used. A British thermal 
unit (symbolized as B.t.u.) is the quantity of heat required to 
raise the temperature of 1 pound of pure water 1° Fahrenheit, 
when the water is at or near its maximum density at 39. U Fah- 
renheit. When it is said that a certain grade of coal has 14,000 
B.t.u. it means that the heat in 1 pound of that coal will raise the 
temperature of 14,000 pounds of water 1°, or, approximately, 
100 pounds of water 140"^. But although it only requires 1S0.9 
heat units to heat water from 32"^ to 212®, it requires 965.7 more 
heat units to change it from water at 212® to steam at 212®. 
It requires only 53.6 more heat units to change it from steam at 
212® to steam at 387.6® or with a pressure of 200 pounds per square 
inch. 

A study of locomotive tests made at the St. Louis Exposition 
resulted in the compilation of Table XIX, which is copied from 
the Proceedings of the American Railway Engineering Association, 
and is now included as Table 1, in the Economics section of their 
Mai^ual. It was found that the steam produced per square foot 
of heitting surface is very nearly proportional to the coal burned 
per square foot of heating surface. The results are purposely 
made about 5 per cent below the results obtained in the St. Louis 
tests to allow for ordinary working conditions. 
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TABLE XIX 


Average Evaporation in Locomotive Boilers Burning Bituminous and 
Similar Coals of Various Qualities, and for Various Quantities . 
Consumed per Square Foot of Heating Surface per Hour 

(Based on feed water at 60° Fahrenheit, and boiler pressure 200 pounds) 


Coal per Square 
Foot of Heating 
Surface per Hour 
( lb.) 

Steam per Pound of Coal op Given Thermal Value 
(I b.) 

15,000 

B.t.u. 

14,000 

B.t.u. 

13,000 

B.t.u. 

12,000 

B.t.u. 

11,000 

B.t.u. 

10,000 

B.t.u. 

0.8 

7.86 

7.34 

6.81 

6.29 

6.76 

5.24 

0,9 

7.58 

7.07 

6.57 

6.06 

5.56 

5.05 

1.0 

7.31 

6.82 

6.34 

5.85 

5.36 

4.87 

1.1 

7.06 

6.59 

6.12 

5.65 

5.18 

4.71 

1.2 

6.82 

6.37 

5.91 

5.46 

5.00 

4.55 

1 3 

6.59 

6.15 

5.71 

5.27 

4.83 

4.39 

1.4 

6.37 

5.95 

6.62 

5.10 ’ 

4.67 

4.25 

1.5 

6.17 

5.76 

5.35 

4.94 

4.52 

4.11 

1.6 

5.97 

5.57 

5.18 

4.78 

4.38 

3 98 

1.7 

5.79 

5.40 

5.02 

4.63 

4.25 

3.86 

1.8 

5.61 

5.24 

4.86 

4.49 

4.12 

3.74 

1.9 

5 44 

5.08 

4.71 

4 35 

3.99 

3.63 

2,0 

5.27 

4.92 

4.57 

4.22 

1 3.86 

3.51 

2.1 

5.12 

4.78 

4.44 

4.10 

3.75 

3.41 

2.2 

4 97 

4.64 

4.31 

3.98 • 

3.64 

3.31 

2.3 

4.83 

4.51 

4.19 

3.86 

3.54 

3.22 

2.4 

4.69 

4.38 

4.07 

3 75 

3.44 

3.13 

2.5 

4.56 

4.26 

3.95 

3.65 

3.34 

3.04 

2.6 

4.44 

4.14 

3.84 

3.55 

3.25 

2.96 

2.7 

4.32 

4.03 

3.74 

3.46 

3.17 

2.88 

2.8 

4.21 

3.93 

3.64 

3.37 

3.09 

2.80 

2.9 

4.10 

3.83 

3.55 

3.28 i 

3.01 

2.73 

3.0 

3.99 

3.73 

3.46 

3.19 

2.93 

2.66 


The quantity of steam evaporated for intermediate quantities or qualities of 
coal can be found by interpolation. 

On bad-water districts deduct the following from tabular quantities: 

For each ^ inch of accumulated scale 10 per cent 

For each grain per U. S. gallon of foaming salts in the average 
feed water 1 per cent 


190. Power Calculations. Illustrative Example. Assume that 
a Mikado locomotive, having a total heating surface of 2565 square 
feet is fired with coal whose samples test 13,000 B.t.u. On the basis 
that a fireman can handle 4000 pounds of coal per hour and main- 
tain such work throughout his run, the coal may be fed at the rate 
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of ^^ = 1.56 pounds per hour per square foot of heating surface. 


If the air-dried mine samples of the coal tested 13,000 B.t.u., the 
average run-of-car coal would have about 90 per cent of this, or 
11,700 B.t.u. Interpolating in Table XIX for 1.56 and 11,700 we 
find that the pounds of steam per pound of coal would be 4.72. 
But since the locomotive is designed for use at 175 pounds gage 
pressure, instead of 200, as in Table XIX, the amount of steam 
produced will be about 0.3 per cent more, or say 4.73. The uncer- 
tainties of firing are so great that such small corrections may be 
ignored. But considering that a superheater is used in this loco- 
motive, and that, with the usual superheater proportions and 
efficiency, 0.85 pound of superheated steam may be considered as 
having the same volume and pressure as 1 pound of saturated steam, 
the amount of steam developed by 1 pound of coal is equivalent 
to 4.73^0.85 = 5.56 pounds. Then the equivalent amount of 
steam developed per hour equals 5.56X4000=22,240 pounds. 

The weight of steam used per stroke may be computed most 
easily by utilizing Table XX, which is also taken (but somewhat 
amplified) from the Proceedings of the American Railway Engineering 
Association, and now included as Table 2 in the Economics section 
of their Manual. The weight of steam per foot of stroke for 22 
inches diameter and 175 pounds gage pressure is 1.106 pounds 
and for a stroke of 28 inches (2J feet) it is 2.581 pounds. For a 
complete revolution of the drivers it is 4X2.581 = 10.324 pounds. 
Since the engine can develop the equivalent of 22,240 pounds of 
steam per hour and will use 10.324 pounds at one revolution, it 
can run at a speed of 22,240 10.324 =2154 revolutions per hour, 
or 35.9 revolutions per minute, at full stroke and maintain full 
boiler pressure. The drivers are 57 inches in diameter and there- 
fore have a circumference of (57-^ 12) X3.1416 = 14.923 feet. The 
maximum engine speed for full stroke is 35.9X14.923 = 535.7 feet 
per minute. Multiplying by 60 and dividing by 5280, or dividing 
by 88, we have 6.087 miles per hour as the maximum speed at which 
full stroke can be maintained. 

In Table XXI, also taken from the proceedings of the American 
Railway Engineering Association and now included as Table 4 in 
the Economics section of the Manual, are given the pounds of steam 
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TABLE XX 

Weight of Steam Used in One Foot of Stroke in Locomotive 

Cylinders 

(Cylinder diameter is for high-pressure cylinders in compournl locomotives) 



Weight of Steam per Foot of Stroke for Various G\gk Preshttreh 

Diameter 

OF 

Cylinder 

220 Pounds 

210 Pounds 

200 Pound.'” 

190 Pounds 

ISO Pounds 

170 I’ounds 

100 Pounds 

(inches) 

per Square 

per Square 

per Square 

per Square 

per Square 

per Square 

per Square 

. Inch 

Inch 

Inch 

Inch 

Inch 

Incli 

Inch 


(lb.) 

(lb.) 

(lb.) 

(lb.) 

(lb.) 

(lb.) 

(lb.) 

12 

0.405 

0.389 

0.370 

0.354 

0.337 

0.321 

0.304 

13 

0.475 

0.456 

0.435 

0.415 

0.396 

0.376 

0.357 

14 

0.551 

0.529 

0.504 

0.482 

0.459 

0.436 

0.414 

15 

0.633 

0.607 

0.579 

0.553 

0.527 

0.501 

0.476 

15i 

0.675 

0.649 

0.618 

0.590 

0.562 

0.535 

0.508 

16 

0.720 

0.691 

0.658 

0.629 

0.599 

0.570 

0.541 

17 

0.812 

0.780 

0.744 

0.710 

0.676 

0.643 

0.611 

18 

0.911 

0.875 

0.834 

0.796 

0.759 

0.722 

0.685 

181 

0.962 

0.924 

0.881 

0.841 

0.801 

0.762 

0 724 

19 

1.015 

0.975 

0.928 

0.887 

0.845 

0.804 

0.763 

19i 

1.069 

1.027 

0.978 

0.934 

0.890 

0.847 

0.804 

20 

1.125 

1.080 

1.029 

0 983 

0.936 

0.891 

0.846 

20i 

1.181 

1.134 

1.081 

1.032 

0.984 

0.936 

0.888 

21 

1.240 

1.191 

1.134 

1.083 

1.032 

0.982 

0.932 

22 

1.361 

1.307 

1.245 

1.189 

1.133 

1.078 

1.023 

23 

1.487 

1.428 

1.361 

1.300 

1.238 

1.178 

1.118 

24 

1.620 

1.555 

1 482 

1 416 

1.348 

1.283 

1.218 

25 

1.758 

1.688 

1.608 

1 536 

1.462 

1.392 

1.322 

26 

1.901 

1.825 

1.739 

1.661 

1.582 

1.506 

1.430 

27 

2.050 

1.968 

1.875 

1.792 

1.706 

1.624 

1.542 

28 

2.204 

2.117 

2.017 

1.926 

1.835 

1.745 

1.657 


For weight of steam used per revolution of drivers at full cut-off: 

Multiply the tabular quantity by four times the length of stroke in feet 
for simple and four-cylinder compounds. For two-cylinder compounds 
multiply by two times the length of stroke, 

per indicated-horsepower hour for simple and for compound 
locomotives for various velocities, which are multiples of M, the 
maximum velocity at which the boiler can maintain steam at 
full pressure. The table is computed on the basis of 200 pounds 
gage pressure, but factors are given for other pressures. For 
example, continuing the above numerical problem, the pounds of 
steam per i.h.p.-hour, for a simple locomotive, at M velocity, and 
at 200 pounds pressure, taken from Table XXI, is 38.30; for 175 
pounds pressure we must multiply by the factor 101.7, which makes 
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TABLE XXI 

Maximum Cut-Off and Pounds of Steam per LH.P.-Hour for 
Various Multiples of M 

(M is maximum velocity in miles per hour at full cut-off, with boiler pressure at 200 
pounds per square inch) 



Cut-Opf 

Pounds Steam pee 
I.H.P.-Houe 



Cut-Off 

Pounds Steam pee 
I.H.P.-Houb 


(per cent) 

Simple 

Compound 



(per cent) 

Simple 

Compound 

l.OM 

Full 

38.30 

25 

80 

2.9 

M 

38 

5 

24 

37 

21 

04 

1.1 “ 

94.4 

36.46 

24 

36 

3.0 

tt 

37 

0 

24 

22 

21 

21 

1.2 “ 

89.1 

34.89 

23 

24 

3.2 

<( 

34 

2 

24 

00 

21 

57 

1.3 “ 

84.3 

33.56 

22 

35 

3.4 

<< 

31 

8 

23 

85 

21 

93 

1.4 “ 

79.7 

32.41 

21 

65 

3.6 

u 

29 

8 

23 

8 

22 

27 

1.5 “ 

75.4 

31.40 

21 

14 

3.8 

(< 

28 

0 

23 

8 

22 

57 

1.6 “ 

71.4 

30.49 

20 

77 

4.0 

u 

26 

4 

23 

87 

22 

85 

1.7 “ 

67.7 

29.67 

20 

52 

4.25 

tt 

24 

7 

24 

05 

23 

22 

1.8 “ 

64.3 

28.93 

20 

40 

4 50 

u 

23 

3 

24 

24 

23 

56 

1.9 “ 

61.0 

28.25- 

20 

40 

4.75 

ll 

22 

1 

24 

44 

23 

85 

2.0 “ 

58.0 

27.62 

20 

40 

5.00 

<( 

21 

1 

24 

64 

24 

,15 

2.1 '' 

55.2 

27.05 

20 

40 

5.5 

u 

19 

5 

24 

98 

24 

70 

2.2 “ 

52.6 

26.52 

20 

40 

6.0 

tt 

18 

4 

25 

20 



2.3 “ 

50.1 

26.06 

20, 

,40 

6.5 

tt 

17. 

.6 

25 

.45 



2.4 “ 

47.8 

25.67 

20. 

,40 

7.0 

tt 

17. 

.1 

25 

.60 



2.5 “ 

45.7 

25.32 

20 

47 

7 5 

tt 

16 

.7 

25 

.70 



2.6 “ 

43.7 

25.02 

20. 

60 

8 0 

tt 

16 

.4 

25 

.80 



2.7 

41.8 

24.76 

20. 

,73 

9 0 

tt 

16 

.1 

25 

.90 



2 8“ i 

40.1 

24.54 

20. 

,88 










For steam per i,h.p.-hour for other boiler pressures take the following 
percentages of values given in table: 


160 lb., 103 per cent 180 lb., 101.3 per cent 210 lb., 99.5 per cent 
170 lb,, 102.1 per cent 190 lb., 100.6 per cent 200 lb., 99.2 per cent 


the quantity 38.95. Dividing this into 22,240, the steam produced 
per hour, we have 571.0, the i.h.p. at M velocity. Multiplying 
this by 33,000, the foot-pounds per minute in one horsepower, 
and dividing by 535.7 the velocity in feet per minute, we have 
35,174, the cylinder tractive power in pounds, when burning 4000 
pounds of coal per hour and running at 6.087 m.p.h. 

To obtain the draw-bar pull, we must deduct the engine resist- 
ances which may be computed as given in Table XXII, also taken from 
the Proceedings of the American Railway Engineering Association 
and now included as Table 7 in the Economics section of the Manuah 
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TABLE XXU 
Locomotive Resistances 


Total Locomotive Resistance is A+B+C, in which 

A = resistance between cylinders and rims of drivers, and in pounds 
-IS>.7 T+SO N in which T =tons weight on drivers and 
N = number of driving axles. 

R— resistance of engine and tender trucks, and in pounds 
=2.6 TH-20 AT in which T = tons weight on engine and tender trucks 

and N = number of truck axles. 

C = head-end or “air'^ resistance, and in pounds 
= .002 V^A in which V = velocity in miles per hour, and 

A = end area of locomotive. 

On the basis that the end area averages 125 square feet, the last formula 
becomes 0=0.25 The number of pounds air resistance for various 
velocities is as given below. 


Ve- 

loc- 

ity 

V 

Resist- 

ance 

C 

Veloc- 

ity 

V 

Resist- 

ance 

C 

Veloc- 

ity 

V 

Resist- 

ance 

C 

Veloc- 

ity 

V 

Resist- 

ance 

C 

Veloc- 

ity 

V 

Resist- 

ance 

C 

Veloc- 

ity 

V 

Resist- 

ance 

C 

1 

0.25 

8 

16.00 

15 

56 

22 

121 

29 

210 

36 

324 

2 

1.00 

9 

20.25 

16 

64 

23 

132 

30 

225 

37 

342 

3 

2.25 

10 

25.00 

17 

72 

24 

144 

31 

240 

38 

361 

4 

4.00 

11 

30 

18 

81 

25 

156 

32 

256 

39 

380 

5 

6.25 

12 

36 

19 

90 

26 

169 

33 

272 

40 

400 

6 

9.00 

13 

42 

20 

100 

27 

182 

34 

289 

50 

625 

7 

12.25 

14 

49 

21 

110 

28 

196 

35 

i 306 

60 

i 900 


Draw-bar pull on level tangent equals the cylinder tractive power less 
the sum of the engine resistances. 


At low speeds, the adhesion of the drivers should be considered and 
available draw-bar pull should never be estimated greater than 30 per cent 
of weight on drivers at starting with use of sand, or 25 per cent of weight 
on drivers at running speeds. 


Applying Table XXII to the numerical problem, item A==(18.7X 
76.6) + (80X4) = 1432 lb. The total weight of engine and tender is 
315,000 pounds; subtracting 153,200, the weight on the drivers, we 
have 161,800, or 80.9 tons, the weight carried by the engine and 
tender trucks. Item B = (2.6x80.9) + (20X6) = 330. Item C for 
velocity If is almost insignificant, say 9 pounds. The sum of A, B, and 
C is 1771 pounds; subtracting this from 35,174 we have 33,403 pounds, 
the estimated draw-bar pull for that speed and coal consumption. 

To note the effect of increasing the rate of coal consumption, 
the problem may be again worked through on the basis that the 
rate of coal consumption is increased, even temporarily, from 4000 
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pounds to 5000 pounds per hour. The steam developed per pound 
of coal is reduced from 5.56 to 4.93, but the total steam produced 
per hour is increased from 22,240 to 24,650. The increased capacity 
comes through a loss in efficiency. The increased steam production 
raises the velocity at which full stroke may be maintained from 
6.087 m.p.h. to 6.746 m.p.h. and the i.h.p. from 571.0 to 632.8. 
But the computed cylinder tractive power is practically identical, 
the numerical computation of 35,174 being only changed to 35,175. 
But these cylinder tractive powers are each computed for the 
velocities, the maximum velocities at which full stroke can 
be maintained, and M is higher with increased coal consumption. 
For a real comparison, the figures must be reduced to the same 
velocity, e.g., the working velocity of 10 m.p.h. 10-4-6.087 = 1.643, 
the multiple for the original problem. For 5000 pounds of coal 
per hour, M velocity is 6.746 m.p.h., and the multiple is 1.482. 
From Table XXIII we find that the percentages of cylinder tractive 
power for simple engines for these two multiples of M are 77.44 
and 81.93, respectively. The higher value is 105,7 per cent of 
the lower, which shows that, in this case, adding 25 per cent to 
the rate of coal consumption adds only 5.7 per cent to the cylinder 
tractive power at 10 m.p.h. 

As another instructive variation of the same problem, assume 
that the coal has effective B.t.u. of 13,000, instead of only 11,700. 
It will be found that steam will be produced more rapidly, the M 
velocity is 6.777 m.p.h. and the horsepower at that velocity is 
635.7, but the cylinder power is computed to be 35,177 pounds, 
which is again almost identical with the previous values although 
the M velocity is still higher. The multiple for 10 m.p.h. is 1.476 
and by Table XXIII the per cent of cylinder tractive power is 82.11, 
which is an increase of 6 per cent over 74.44 per cent, showing that 
the increase in effective B.t.u. from 11,700 to 13,000 adds 6 per 
cent to the cylinder tractive power at 10 m.p.h. 

These values for cylinder power may again be checked by the 
simple rule that 

Tractive force ~ diameter)^ X effective steam pressure X stroke 

diameter of driver 

The '^effective steam pressure’’ is generally considered as 
85 per cent of the gage pressure, and for the above case would be 
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TABLE XXHI* 

Per Cent Cylinder Tractive Power for Various Multiples of M 


(M ifc! maximum velocity iu miles per hour at W’hich boiler pressuic can 
be mumf.ainod Mith full cut-off) 


Veloc- 

ity 

Pee Cent 
(Com- 
pound) 

Pee Cent 
(S imple) 

Veloc- 

ity 

Pee Cent 
(Com- 
pound) 

Per 

Cent 

(Simple) 

Veloc- 

ity 

Pee 

Cent 

(Com- 

pound) 

Per 

Cent 

(Simple) 

Start 

135.00 

106.00 

3.6 M 

32.40 

44.75 

6,4 M 


23.59 

0.5 M 

103.00 

103.00 

3.7 “ 

31.25 

43.56 

6.5 


23.18 

1.0 “ 

100.00 

100.00 

3.8 “ 

30.10 

42.30 

6.6 


22.79 

1.1 “ 

96.28 

95.57 

3.9 “ 

29.14 

41.24 

6.7 “ 


22.42 

1.2 “ 

92.55 

91.53 

4.0 “ 

28.24 

40.10 

6.8 “ 


22.06 

1.3 “ 

88.83 

87.83 

4.1 “ 

27.38 

39.00 

6,9 “ 


21.71 

1.4 “ 

85.12 

84.46 

4.2 “ 

26.56 

37.96 

7.0 “ 


21.38 

1.5 “ 

81.40 

81.37 

4.3 

25.77 

36.97 

7.1 


21.06 

1.6 “ 

77.68 

78 .. 5S 

4.4 “ 

25.03 

36.03 

7.2 


20.75 

1.7 “ 

73.96 

75.97 

4.5 “ 

24.34 

35.13 

7.3 “ 


20.45 

1.8 “ 

70.25 

73.60 

4.6 “ 

23.69 

34.26 

7.4 


20.16 

1.9 “ 

66.54 

71.41 

4.7 “ 

23.07 

33.41 

7.5 


19.88 

2.0 “ 

63.21 

69.37 

4.8 “ 

22.48 

32.59 

7.6 “ 


19.61 

2.1 

60.20 

67,47 

4.9 “ 

21.92 1 

31.82 

7.7 “ 


19.34 

2.2 “ 

57.48 

65.67 

5.0 “ 

21.38 1 

31.11 

7.8 


19.08 

2.3 “ 

54.97 

63.94 

5.1 “ 

20.87 

30.42 

7.9 “ 


' 18.82 

2.4 “ 

52.68 

62.22 

5.2 “ 

20.37 

29.75 

8.0 '' 


! 18.57 

2.5 “ 

50.42 

60.55 

5.3 “ 

19.89 

20.10 

8.1 


; 18.33 

2.6 “ 

48.16 

58.92 

5.4 “ 

19.43 

28.48 

8.2 


18.09 

2.7 “ 

46.08 

57.33 

5.5 “ 

18.09 

27.87 

8.3 


17.86 

2.8 

44.10 

55.78 

5.6 “ 


27.33 

8.4 “ 


17.64 

2.9 “ 

42.29 

54.26 

5.7 “ 


20.81 

8.5 


17.43 

3.0 

40.57 

52.78 

5.8 


26.30 

8.6 “ 


17.22 

3.1 

38,95 

51.33 

5.9 


25.81 

8.7 “ 


17.01 

3.2 

37.42 

49.91 

6.0 “ 


25.34 

8.8 “ 


16.82 

3.3 “ 

35.98 

48.55 

6.1 " 


24.88 

8.9 


16,63 

3.4 “ 

34,66 

47.24 

6.2 


24.44 

9.0 


16.45 

3.5 “ 

33.53 

45.97 

6.3 “ 


24.01 




^Table 5 m Economics Section, of IMianual of American Railway Engineering Association. 

.85X175 = 149 pounds; diameter piston=22 inches; stroke=28 
inches; diameter of driver =57 inches. Then the tractive force 
=35,425 pounds, which is less than 1 per cent in excess of the other 
values. This rule is more simple as a method of obtaining merely 
the maximum tractive power at slow velocities, but the previous 
method, although longer, is preferable, since it computes the critical 
velocity M, and also the tractive force at higher velocities. 

191. Tractive Force at Higher Velocities. At higher velocities 
than M, the cylinder power falls off quite rapidly, since the steam 
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is cut off at part stroke and is used expansively. The proper per 
cent of cut-off and the number of pounds of steam per i.h.p. are shown 
in Table XXL In Table XXI is given the per cent of cylinder tractive 
power for multiples of M, The table shows, for example, that, for 
simple engines, the cylinder tractive power is 69.37 per cent of its value 
for full stroke when the velocity is 2M and that when the velocity 
is increased to 5M the tractive power is reduced to 31.11 per cent. 
Applying this to the above numerical problem, when M — 6.087 m.p.h., 
the cylinder tractive power is reduced to 31,11 per cent of 35,174, or 
10,943 pounds, but, since the velocity is five times as great, the 
horsepower developed is 31.11 per centX5 = 1.55 times as great. 
It should be noted that Table XXIII shows a slight excess of tractive 
power (6 per cent when starting) for the simple engine. This is due 
to the fact that with very low velocities the cylinder pressure more 
nearly equals the full boiler pressure and there is not the usual 
reduction of about 15 per cent. Also, compound locomotives 
are operated with all the cylinders using full-pressure steam, which 
increases their effectiveness at starting about 35 per cent, although 
at some loss in economy of steam due to compounding. But 
since the starting resistances are so much greater than the resist- 
ances above 5 miles per hour, the extra assistance is very timely. 

192, Further Power Calculations, Illustrative Example. Con- 
tinuing the investigation of the Mikado locomotive (see article 
190), draw a curve representing its cylinder tractive power for all 


Velocity 

Cylinder Tractive Power j 

Locomotive 
^ Resistance 
( pounds) 

1 

Draw-Bar 

Pull 

(pounds) 

(multiples 
of M) 

(miles per 
hour) 

(per cent) 

(pounds) 

0.0 

0.000 

106.00 

37,284 

1762 

35,322 

1.0 

6.087 

100.00 

32,174 

1771 

33,403 

1.2 

7.304 

91.53 

32,195 

1775 

30,420 

1.5 

9.131 

81.37 

28,621 

1783 

26,838 

2.0 

12.174 

69.37 

24,400 

1799 ! 

22,601 

3.0 

19.261 

52.78 

18,565 

1854 i 

16,711 

4.0 

24.348 

40.10 

14,105 

1910 i 

12,195 

5.0 

30.435 

31.11 

10,943 

1993 

8,950 

6.0 

36.522 

25.34 

j 8,913 1 

2095 

6,828 


velocities from 0 to 35 miles per hour. From the numerical example 
worked out in article 190, we found that the cylinder tractive power 
for M velocity (6.087 m.p.h.) was 35,174 pounds. From Table XXIII, 
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the power at starting is 106 per cent of this, or 37,284 pounds, 
and the change in power is assumed to vary uniformly in that range. 
By multiplying 35,174 by the various percentages for the various 
multiples of M, we have the tractive power at the several velocities. 
These values are plotted in Fig. 160. From Table XXII we find that 
the locomotive resistance is 1762 pounds for the A and B resistance 
at all velocities and that the C resistance varies from about 9 pounds 
at M velocity (6.087 m.p.h.) to about 333 pounds at 6 M velocity. 
Subtracting these resistances from the computed values of cylinder 
tractive power, we have the '^draw-bar pulF’ for the various veloc- 
ities, all as shown in the tabular form. These several values for 
cylinder power and of draw-bar pull are plotted for the correspond- 



Fig. IGO. Tractive Power of Mikado Locomotive at Varjong Velocities 


ing velocities in Fig. 160, giving the two curves as shown. The 
rapid decrease in possible draw-bar pull for increase in velocity 
is well shown. But the student should carefully note that this 
curve represents the limitation of draw-bar pull and not the acM, 
which may be considerably less and which is measured by the 
resistance. 

193. Relation of Boiler Power to Tractive Power. The 

power at high velocities depends on the rapid production of steam, 
as hjis been shown, and this depends on the area of the fire box. 
All of the older styles of locomotives have fire boxes limited to the 
width which can be properly placed between the drivers. The 
Wootten fire box was placed over the drivers, which made it incon- 
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Mogul 


PRAIRIffi 


Cylinders, diam.X stroke 

Boiler pressure 

Fire box, length X width 

Grate area, square feet 

Heating surface, sq. ft., fire box and tubes 

Driving wheels, diameter, inches 

Weight on driving wheels, pounds 

Weight of engine alone, pounds 

Weight of engine and tender, pounds 

Assumed B.t.u. in coal used, 4000 lb. per hr. 

Coal per sq. ft. of ^heating surface per hour 

Pounds steam per pound coal (Table XIX) 

Pounds steam per hour (multiply by 4000) 

Pounds steam per stroke (Table XX) 

Pounds steam per revolution (multiply by 4) 
Revolutions per hour, at M velocity 
Revolutions per minute, at M velocity 
Circumference of drivers, linear feet 
Velocity (?;), feet per minute, M velocity 
Velocity (V), miles per hour, M velocity 
Horsepower at M velocity (Table XXI) 
Cylinder tractive power, pounds, at M velocity 


20 in.X26 in. 
200 pounds 
108 in.X33 in. 
24.70 
1952.00 
51.00 
137,300.00 

154.000. 00 

254.000. 00 
12,000.00 

2.05 

4.16 

16.640.00 
2.230 
8.920 

1865.50 
31.09 
13.35 
415 05 
4.716 
434.40 

31.400.00 


20 in. X 24 in. 
200 pounds 
74 in.X66 in. 

34.000 
2135.000 

51.000 
122,100.000 
153,300.000 
253,000.000 

12,000.000 

1.873 

4.390 

17.560.000 
2.058 
8.232 

2133.500 

35.560 

13.350 

474.730 

5.394 

458.400 

31.865.000 


veniently high, unless the drivers were objectionably small. Then 
the plan was devised of placing the fire box over a low pair of trailing 
wheels and behind the rear pair of drivers. This plan made it 
possible to double the net width of the fire box. In order to get 
essential fire-box area in the older styles of locomotives, it is neces- 
sary to lengthen the fire box until it is difficult for the fireman to 
reach and properly clean and tend the fire at the forward end. 

^ But by doubling the width, the fire box may be made as large as 
desired and even shorter than some of the older designs. The 


Multiples 

OP M 

Mogul Locomotive 

Pe-virib Locomotive 

Velocity 

(m.p.h.) 

Cylinder Tractive 
Power 

1 Velocity 

(m.p.h.) 

Cylinder Tractive 
Power 

0.0 

1 

0.000 

33,284 

0.000 

1 33,778 

1.0 

4.716 

31,400 

5.394 

31,865 

1.2 

5.659 

28,740 

6.473 

29,166 

1.5 

7.074 ' 

25,550 

8.091 

25,929 

2.0 

9.432 

21,782 

10.788 

22,105 

3.0 

14.148 

16,573 

16.182 i 

16,818 

4.0 

18.864 

12,591 1 

21.576 

12,778 

5.0 

23.580 

9,769 

26.970 

9,913 

6.0 

28.296 

7,957 

32.364 

8,075 

7.0 

33.012 

6,713 
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increased fire-box area justifies a greater heating surface and results 
in a greater production of steam per pound of coal and a more 
rapid production of stearo , and hence greater power. The value of this 
change is best shown by a comparison of two locomotives which 
are very similar in many respects except those due to the difference 
in fire boxes, etc. The two locomotives are a ‘^MoguF’ (2~6~0) 
and a 'Trairie’’ (2-6“2). The several characteristics, some of 
which are computed as in article 192, are best shown by tabulating 
them. (See top of p. 263.) 

Knowing the cylinder tractive power at M velocity (If being 
somewhat different for the two locomotives), w’'e can determine the 



[Fig. 161 . Comparative Cylinder Tractive Power of Prairie and Mogul Types of Locomotive 


cylinder tractive power for various multiples of M, by means of 
Table XXIII, by the method already given in detail. The results 
are tabulated at bottom of p. 263 and are plotted in Fig. 161. 

The student should note that the two locomotives are of almost 
the same weight, have the same driving-wheel diameter, same 
cylinder diameter, same boiler pressure, and are compared on the 
basis of using the same quality of coal. The Mogul has 15,200 
pounds extra on the drivers, which should apparently give it advan-' 
tage, but Fig. 161 shows that, even at the start, the Mogd has 
slightly less tractive power. But the Prairie fire box is wider, 
although shorter, and has 38 per cent more area. This permits 
more rapid production of steam. By scaling the vertical intervals 
between the two curves at all points, it is found that for any veloo- 
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ities between 5.5 and 25 miles per hour the Prairie has about 2000 
pounds more cylinder tractive power. Of course; the comparison 
should be made on the basis of their relative draw-bar pulls, which 
would be obtained by subtracting the engine resistances, as given 
in Table XXIL But this shows that the engine resistance of the 
Mogul is greater than that of the Prairie, which leaves an even 
greater difference in favor of the Prairie. 

The trailing wheels under the fire box also serve the purpose 
of guiding the driving wheels around curves when the locomotive 
is running backward and in this respect accomplish what the pilot 
truck does for forward running. 

The comparative power of these two locomotives may be shown 
by a numerical example. Assume that a train of 16 coal cars, 
each weighing when fully loaded 70 tons, and a caboose weighing 
15 tons, is being hauled up a 0.3-per-cent grade at a uniform velocity 
of about 20 miles per hour. The resistance, by equation ( 105 ), is 

R = 2.2X(16X70+15)+121.6X17 = 4565 lb. 

The grade resistance of the cars is 20X0.3X1135 = 6810 pounds. 
It is assumed that all curve resistance is eliminated by a sufficient 
reduction of grade where it occurs so that it may be included with 
the grade resistance. The velocity being assumed uniform, there 
is no requirement for energy for acceleration. The total car resist- 
ance is therefore 11,375 pounds. The engine resistance is a function 
of the velocity, but considering that the element depending on 
velocity is relatively small, we will consider it at its average value 
for 20 miles per hour. The resistances may be computed as 1876 
and 1532 for the Mogul and Prairie engines, respectively, which 
gives 13,251 and 12,907 pounds, respectively, for the total demands 
on cylinder tractive power. These resistances, being practically 
independent of velocity, are horizontal lines and are drawn as shown 
in Fig. 161. This indicates that the limit of velocity of the Mogul 
locomotive with that train on a 0,3-per-cent grade is less than 18 
miles per hour, while the Prairie engine could haul the train at 
over 21 miles per hour. This gain of 3 miles per hour would have 
considerable value in the economy of train operation. Or, it may 
be shown that the Prairie engine could haul 19 loaded cars (an 
increase of over 18 per cent in revenue load) and a caboose, and 
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could haul them on the 0.3-per-cent grade at a velocity of IS miles 
per hour, the limiting velocity for the Mogul. 

The student should remember that, as before intimated, there 
are several elements of uncertainty (such as the strength and ability 
of the fireman, and the condition of the track) which might modify 
the above figures and make them unreliable as a pre(*ise measure 
of the real power of either locomotive, but, on the basis of average 
conditions, the figures are a measure of the comparative value of 
the two locomotives. 

194, Effect of Grade on Tractive Power, The effect of 
grade on tractive power is best shown by some numerical 
computations whose results are plotted in Fig. 162. The cylinder 
tractive power was computed for three engines of greatly different 
total weight and power, but which had driving-axle loads nearly 
identical (about 50,750 pounds) and therefore, by the rule given 
in article 188, could all be operated on the same kind of track. 
Using, the Baldwin Locomotive Works rule, as given in article 188, 
4X50,750*^300 = 84.5, which means that the rails should weigh 
at least 85 pounds per yard, hlaking computations for these 
locomotives, using 12,000 B.t.u. coal, similar to those already 
detailed in articles 190 to 193, it w^as found that, on a level, the 
cyUnder tractive powers of the Pacific, Mikado, and Mallet loco- 
motives were 29,718, 33,575, 49,095 pounds, respectively, when 
the velocity was uniformly 10 m.p.h, and the locomotives each 
burned 4000 pounds of coal per hour. The several engine 
resistances at 10 m.p.h. are easily computed from Table XXII and are 
tabulated below. The net values, or the draw-bar pulls, are plotted 


Engine Characteristiph 
(At velocity 7 = 10 m.p.h.) 

Pa<’ifK’ I 
(lb.) 1 

Mikado 

2-8-2 

(Ib.) 

Mallet 
2-8-8- 2 
(Ib.) 

Cylinder tractive power on level ! 

Engine resistance on level 

Draw-bar pull on level 

Draw-bar pull on 3-per-cent grade 

29,718 

2,205 

27,513 

15,213 

33,575 

2,648 

30,927 

18,207 

49,095 

4,864 

44,231 

25,631 


on the left-hand vertical line of Fig. 162, and in each case are the 
left-hand ends of the solid lines which show the tractive powers 
of the locomotives. On a 3-per-cent grade the grade resistances 
for the locomotives equal 60 pounds per ton, and are 12,300, 12,720, 
and 18,600 pounds, respectively. This reduces the effective draw- 
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bar pull approximately 40 per cent in each case. Since this reduc- 
tion varies uniformly with the grade, we may plot the three values, 
15,213, 18,207, and 25,631, on the 3 per cent vertical line and draw 
straight lines which represent in each case the tractive power of 
the locomotive at 10 m.p.h. and on any grade within that range. 

Assume trains of cars, all averaging 50 tons per car and varying 
from 10 cars weighing 500 tons to 50 cars weighing 2500 tons. The 
resistances at 10 m.p.h. on a level grade are given by equation ( 105 ), 
and may be plotted on 
the left-hand vertical line 
of Fig. 162. Grade adds 
resistance proportional to 
the grade. For example, 
on a 0.7-per-cent grade the 
grade resistance per ton 
is 14 pounds and for 2500 
tons is 35,000 pounds. 

Adding this to 11,580, the 
tractive resistance, we 
have 46,580 which we plot 
on the 0.7 per cent ver- 
tical line. It is indicated 
by a small circle. J oining 
the two points gives the 
resistance line for 2500 
tons hauled at 10 m.p.h. 

The circles on the other 
lines indicate similar com- 
putations. The intersec- 
tions of these resistance 
lines with the lines of 
tractive power indicate the relative power of each locomotive. For 
example, the 1000-ton train can be hauled by the Pacific locomotive 
at 10 m.p.h. up a 0.96-per-cent grade, but a Mikado can do the same 
on a 1.1-per-cent grade, while the Mallet can do it on a 1.52-per- 
cent grade. 

All of these calculations were made on the basis of burning 
4000 pounds of coal per hour, which, as before stated, is the 
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practical limit of what an ordinary fireman can be expected to do 
for an extended run. 

The description of the Mallet locomotive (built by the Baldwin 
Locomotive Works) stated that its tractive power is 91,000 pounds. 
A computation of its cylinder tractive power at M velocity, using 
12,000 B.t.u. coal, shows it to be 95,389 pounds. Subtracting 
the engine resistance (4843 pounds) we would have 90,546 pounds, 
which is a very fair check, especially as the Baldwin Locomotive 
Works method of calculation is different. 

195 . Acceleration — Speed Curves. The time required for 
an engine of given weight and power to haul a train of known weight 
and resistance over a track \vdth known grades and curvature is 
an important and necessary matter for an engineer to compute, 
since the saving in time has such a value as to justify constructive 
or operating changes which will reduce that time. Fig. 100 shows 
that the draw-bar pull is very much greater at very low' velocities 
than at the moderate speed of even 15 m.p.h. In spite of the 
increased resistance at these low velocities the margin of pow’er 
left for acceleration is also greater and the ^'speed curve"’ is really 
curve and not a straight line. Its general form may be most 
easily developed by a numerical example, especially as each ease 
has its own special curve. 

Ilhistrative Example, The Mikado locomotive, wLose char- 
acteristics have already been investigated in article 190 et seq,^ 
has draw^-bar pulls at various velocities as shown in the tabular 
form in article 192, to which frequent reference must be made in 
this demonstration. Assume that this locomotive starts from rest 
on a 0.4-per-cent upgrade, hauling a train of 14 cars, each W'eighing 
50 tons, and a caboose weighing 10 tons. Then the normal level 
tractive resistance, by equation ( 105 ), equals 

R = (2.2 X710) + (121 .6X15) = 3386 lb. 

The grade resistance of the cars will be 20X0.4X710 = 5680 pounds. 
The extra starting resistance will be considered as 6 pounds per 
ton, or 4260 pounds. These three items total 13,326 pounds. 
The average draw-bar pull of the locomotive at velocities betw^een 
zero and M velocity, which is 6.087 m.p.h., is 34,362 pounds, but 
this must be diminished in this case by 20X0.4X157.5 = 1260 
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pounds for grade and by 157.5X6 = 945 pounds for starting resist- 
ance, leaving a net draw-bar pull of 32,157 pounds, excluding the 
force required for the acceleration of the locomotive. The net 
force available for acceleration of both the locomotive and the 
train is 32,157—13,326 = 18,831 pounds, or prorated, is 18,831 -t- 
(157.5-1-710) =21.71 pounds per ton. Transposing equation (104), 
with Fi = 0, F 2 = 6.087, and P = 21.71 pounds, we have 5 = (37.05— 0) 
70-4-21.71 = 119 feet, the distance required to attain a velocity 
of 6.087 m.p.h. 

While the velocity is increasing from 1.0 If to 1.2 M, the mean 
draw-bar pull is 31,912 — 1260 = 30,652 pounds, less the accelerative 
resistance of the locomotive. Subtracting the tractive and grade 
resistances of the cars, we have 30,652—3386 — 5680=21,586 
pounds. Note that there is no longer any starting resistance. 
The accelerative force in pounds per ton is 21,5864-867.5 = 24.88. 
The distance s required to increase the velocity from 6.087 m.p.h. 
to 7.304 m.p.h., is (53.35-37.05)704-24.88 = 46 feet. Similarly 
the distances required to increase the velocity from 1.2 ilf to 1.5 M, 
from 1.5 if to 2 M, etc., are computed as in the accompanying 
tabular form, p. 270. 

The corresponding distances and velocities have been plotted 
in Fig. 163. The velocity of 10 m.p.h. is acquired in a little over 
300 feet, but it requires nearly 1000 feet to acquire a velocity of 
15 m.p.h. and about 2400 feet to raise it to 20 m.p.h. The force, 
in pounds per ton, available for acceleration is maximum at low 
velocities, after the extra starting resistance is overcome. As 
the margin per ton for acceleration becomes* less and less, the greater 
is the distance required to increase the velocity 1 mile per hour — 
especially through the last increments — up to the velocity at which 
the net draw-bar pull exactly equals the total car resistance and 
the velocity becomes uniform. There is an approximation in 
using average draw-bar pulls between the different velocities at 
which the draw-bar pull has been definitely computed, but the 
computed distances are practically correct up to 4^ velocity 
' or 24.35 m.p.h. But the computation for the distance required 
to increase the velocity from 4 M up to 4.58 M is far less accurate 
if the average draw-bar pull is used. The effective pull at 4ilf 
velocity equals 12,195 — 1260 = 10,935, less the accelerative resist- 
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*The extra starting resistance only applies to the first item. 
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ance of the locomotive. The tractive and grade resistance of the 
cars at this velocity is 3386+5680 = 9066. This leaves 10,935 — 
9066 = 1865 pounds available for acceleration of both locomotive 
and cars. The reduction in tractive force between 4Af velocity 
and 5M velocity (see article 192) is 12,195—8950 = 3245 pounds. 
By proportionate interpolation we would then say that the excess 
force available for acceleration would be exhausted at (18694-3245) 
= .58 of the interval, or at a velocity of 4.58 M, or 27.88 m.p.h. 
The mean accelerative force is one-half of 1869, or 935 pounds, 
which is 1.077 pounds per ton of train. The distance, by an inver- 



sion of equation ( 104 ), is computed to be 11,981 feet. Owing to 
the approximate equality of working force and resistance and the 
momentary variations in both, the precise point where the accel- 
eration would cease and the velocity would actually become uniform 
would be very uncertain. Fortunately the inaccuracy is of little or 
no practical importance and for the purposes of our calculations we 
may call this last interval 11,981 feet, assuming that the grade is as 
long as 17,234 feet or 3.2 miles. If the 0.4-per-cent grade continued 
indefinitely the train would travel at this uniform velocity as long 
as the locomotive operated on the basis assumed for this problem. 
Note that Fig. 163 would have to be extended to nearly three times 
its present length before the time curve would reach and become 
tangent to the 'line of uniform velocity"! 
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1 96 , Retardation — Speed 
Curves. -When, on account of 
grade resistance, the total of 
tractive and grade resistance is 
greater than the draw-bar pull, 
there is retardation. 

lllustratke Example, Con- 
tinuing the numerical problem of 
article 195, assume that, while 
moving up the 0.4-per-cent grade 
at a velocity of 4.58 M, or 27.88 
m.p.h., the train reaches a grade 
of +1.2 per cent. The grade 
resistance of the cars will be 
20 X 1.2 X 710 = 17,040 pounds. 
The tractive resistance will be 
3386 pounds, as before, making 
a total of 20,426 pounds. Inter- 
polating in the tabular form in 
article 192 for the draw-bar 
pull at 4.58 ilf velocity, we 
find 10,326; at 4i¥ it is 12,195, 
and the mean is 11,260; but 
from this must be subtracted 
20X1.2X157.5 = 3780 for grade 
resistance of the locomotive, 
leaving 7480 pounds' for the 
net draw-bar pull. The re- 
tarding force is 20,426—7480 = 
12,946; or in pounds per ton 
of train, is 12,946 4-867.5 = 
14.92. As before, using an 
inversion of equation ( 104 ), 
5 = (777 - 593)70 -4 14.92 = 863 
feet, the distance at which 
the velocity would reduce to 
4¥. As before, the other 
quantities may be computed 
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and recorded, with less danger of confusion and error, tabu- 
lating them, as given on p. 272. 

The mean velocity, when retarding from 4.58 Jlf to 4.0 ilf, 
reduced to feet per second, is as before 38.33 feet per second, and 
dividing this into the distance, 863 feet, gives 23, the time in seconds. 
The quantities for the reduction in velocity from 4 M to 3 M and 
from SM to 2 M are computed similarly. The level draw-bar 
pull for 1.5 Jf is 26,838 (see article 192) and by subtracting 3780, 
we get 23,058 pounds the actual net pull on the grade. Similarly, 
the actual pull at 2 Af is 18,821 pounds. The increase from 18,821 

to 20,426 is j|P = 38 per cent of the interval from 18,821 to 23,058 

and 38 per cent X. 5 = .19; therefore, the actual draw-bar pull just 
equals the resistance at 2.0 - .19 = 1.81 M, or 11.01 m.p.h. The excess 
draw-bar pull at 2.0 Af = 23,058-20,426=2632 pounds. At 1.81 M 
the excess is zero and therefore the mean excess is one-half of 
2632, or 1316. Dividing this by 867.5, we have 1.517, which is 
the value of P in equation (104). Then 

5 = (148.2 - 121 .2)70 1.517 = 1246 ft. 

Velocities in miles per hour can be readily converted into 
velocities in feet per second by multiplying by 1.4667. Averaging 
the two velocities at the beginning and the end of each period gives 
the mean velocity; and dividing each of these into the distance for 
that period gives the time in seconds. 

197. Drifting. The tractive resistance of the cars of the 
problem just worked out is 3386 pounds; the locomotive resistance 
at 20 m.p.h. is 1862 pounds, or a total of 5248 pounds. Variation 
in velocity will affect this but little. Dividing by 867.5, the total 
weight in tons, we have 6.05 pounds, the resistance per ton, from 
which the equivalent rate of grade is 6.05-^20 = .302 per cent. 
This means practically that when this train is running doivri a 
grade which is over .302 per cent it will run by gravity and steam 
may be shut off. If the grade is much greater than .302 per cent 
the acceleration on the downgrade may become so great, if the 
grade is very long, that the velocity may become objectionably high. 

lllustmtwe Example, Assume that the limiting safe velocity 
for freight trains, considering the condition of track and rolling 
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stock, is 40 m.p.h.; assume that the train we have been con- 
sidering reaches a 0.4-per-cent downgrade at a velocity of 15 m.p.h. 
How far down the grade will it run with steam shut off, before 
the speed reaches 40 m.p.h. and brakes must be applied? There 
is no question here of variable tractive power since the only motive 
power is gravity. The resistance is nearly independent of velocity 
and we will here assume it to be so and utilize Table XVI 1. At 15 
m.p.h. the train has a velocity head of 7.90 feet. At 40 m.p.h. 
the velocity head is 56.19 feet. The train can therefore drop down 
the grade a vertical height of 56.19 — 7.90 = 48.29 feet before the 
velocity reaches 40 m.p.h. On a 0.4-per-cent grade the distance 
required for such a fall is 48.29 .004 = 12,072 feet. The problem 
in article 195 assumed that the 0.4-per-cent grade is 17,234 feet or 
more, and this shows what will happen to the trains moving in 
the opposite direction. 

But it must not be thought that there is no loss of energy 
during drifting. Even though no steam is used in the cylinders, 
some is frequently wasted at the safety valve and more is used 
in operating brakes and in maintaining the brake air reservoir 
at full pressure. But the greatest loss of heat is that due to radia- 
tion, especially in winter, in spite of all the jacketing devices to 
retain heat. Although the results of the numerous tests which 
have been made are quite variable, the following approximate 
averages may be used: the loss due to radiation while standing 
may be figured as 120 pounds of coal per hour per 1000 square 
feet of heating surface; while drifting the loss will increase to 220 
pounds per hour. The amount of coal used for firing up will be 
about 510. This is based on the use of 12,000 B.t.u. coal. The 
better the coal, the less will be used. 

Illustrative Example, The Mikado locomotive we have been 
considering has 2565 square feet of heating surface. It will then 
require about 2.565x510 = 1308 pounds of coal to fire up. While 
drifting down the grade, referred to above, a distance of 12,072 
feet, the average velocity is |(15+40)=27.5 m.p.h. = 40.3 ft. 
per sec. and the required time is 12,072-^40.3 = 300 seconds = 5 
minutes =.083 hour. The coal used while drifting down this short 
run would be 

220X2.565X.083=47 lb. 
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At this point brakes would need to be applied and the time 
spent in drifting beyond this point must be computed as an item 
in the total time spent on the run and also to compute the total 
amount of coal consumed while drifting. Although this item of 
47 pounds is relatively very small, its method of computation is 
typical of the computation of the several items to make up the 
total of coal consumed during a trip. 

198. Review of Computed Power of One Locomotive. It 
was assumed that it started on a +0.4-per-cent grade with a load 
of 15 cars weighing 710 tons. After moving 17,234 feet (assuming 
that the grade was that long) and doing it in 535 seconds, or 8 min- 
utes 55 seconds, the train acquired a velocity of 27.88 m.p.h. and the 
power of the locomotive would then be sufficient, when burning 4000 
pounds of coal per hour, to keep it moving up such a grade indefinitely 
at that velocity. In case the grade were not as long as 17,234 
feet, it would be necessary to compute the velocity where the rate 
of grade changed and make that the basis for the computation on 
the succeeding grade. But, assuming that the grade were as long 
as 17,234 feet, or more, and that the velocity of 27.88 m.p.h. had 
been acquired, and that the train had run at that speed for some 
distance — although this does not modify the problem — the train 
is assumed to reach a still steeper grade, +1.2 per cent. The velocity 
then begins to decrease and in a total distance of 6466 feet and a 
total time of 295 seconds, or 4 minutes 55 seconds, the velocity is 
reduced to 11.01 m.p.h. at which velocity the locomotive is able 
to make steam fast enough to overcome the higher resistance on 
the steeper grade. From that point on, assuming that the 1.2-per- 
cent grade is longer than 6466 feet, the train would continue for the 
remaining length of that grade at the velocity of 11.01 m.p.h. 

As before stated, precision in the above results depends on 
many factors (such as B.t.u. of coal used, or the actual consumption 
in pounds per hour) which are somewhat variable. Sometimes 
the variation of these factors from the values used above is known; 
sometimes it is unknown and then the accuracy of the results is 
correspondingly uncertain. But whether accurately known or 
not, when this method is used, employing the best values for the 
factors which are obtainable, the method shows a valuable com- 
parison of two proposed alinements or grades. In such a com- 
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parison, any error in the factors will affect both results nearly, if 
not equally, and the comparative results will still be substantially 
correct. 

199. Selection of Route. The preceding articles may be 
utilized in comparing two routes. If one of the lines is already 
in operation, the engineer has the great advantage of being able 
to determine by test exactly what results may be obtained on that 
line and what factors should be used in computations. It is then 
only necessary to compute the quantities for the proposed new line. 
When both lines are ''on paper’’ there is less certainty as to the 
accuracy of the results, except that the line which is shown to be 
most advantageous will probably continue to be most advantageous 
even if the uncertain factors used in the comparison are somewhat 
changed. Using the methods outlined in articles 195 to 197, there 
m\l be computed the behavior of an assumed type of locomotive, 
hauling one or more types of train load, and passing over tracks 
having definite grades and lengths. The effect of curves may be 
disregarded provided that the grades w^ere properly compensated 
during original construction, and then the rate of grade for the 
entire length of straight and curved track may be taken as the rate 
on the straight track. If the rate of grade is actually uniform, 
even through the curves, then the lengths of curved track must 
be computed separately and on the basis of a rate of grade equal 
to the actual rate plus an allowance of .035 per cent for each degree 
of curve. The behavior of a train from starting to stopping must 
be computed, making due allowance for each change in condition 
which will affect the hauling po%ver of the locomotive. The loco- 
motive is assumed to be working at the limit of its steaming capacity, 
except when drifting with steam shut off on a dovTigrade, or when 
brakes are applied, either to prevent objectionably high velocity 
on a downgrade or to make a stop. The action of brakes during 
a service stop (as distinguished from an emergency stop) may be 
considered as a retarding force varying from 10 per cent to 20 per 
cent of the train weight. Unfortunately brake action is so variable, 
being directly under the. control of the locomotive engineer and 
varying from zero to the full braking power, that any computation 
of energy used in operating them or of the effect of the brakes is 
impracticable except on the basis of arbitrary assumptions such 
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as the requirement that the brakes are used in such a way that a 
train will be retarded at a specified rate. The performance of the 
locomotive over the entire division, the total time required, its 
velocity in critical places, etc., can be computed. In articles 195 
and 196 it was shown that the locomotive considered could haul 
the particular train considered up a 0.4-per-cent grade at a velocity 
of 27.88 m.p.h. and maintain such speed indefinitely; also that it 
could haul the same train up a 1.2-per-cent grade at 11.01 m.p.h. 
and maintain its velocity indefinitely. This of course means that 
a much heavier train could be hauled up the 0.4-per-cent grade 
and that a somewhat heavier train could be hauled up the 1.2-per- 
cent grade without being stalled, although the velocities in each 
case would be reduced. There are an infinite number of combina- 
tions but there are usually some considerations which narrow the 
choice. Even after construction is complete these tables may 
be utilized in a study of the most economical combination of type 
of locomotive and amount of train load for the track conditions 
as they may exist. 


PUSHER GRADES 

200. General Principles of Economy. It frequently happens 
that the natural line of a road includes a few grades which are con- 
siderably higher than all other grades. These higher grades may 
be practically hopeless, because a material reduction in them would 
cost more than it is worth, or more than the general financial con- 
dition of the road can afford. A common error is to consider such 
a grade as the ruling grade and then recklessly permit, at any other 
place on the road, the adoption of any grade less than this on the 
ground that it could never limit the operation of trains. But 
in such cases, it may be easily practicable to operate the higher 
grades with a pusher engine and cut down all lesser grades to such 
a rate of grade that the "'through’’ engine can haul as many cars 
on them-as two engines can haul on a pusher grade. The economy 
underlying the method may be seen by a simple illustration which 
is freed from all details. 

Assume that on a division 100 miles long there are two grades 
of 5 miles each on which pusher engines are to be used; assume 
that the grades on the other 90 miles are so low that one engine 
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may haul as many cars on them as two engines can haul on the 
pusher grades; then by using pusher engines the weight of all heavy 
trains may be doubled and the heavy freight may be handled in 
half as many trains. But this economy is effected at the cost 
of operating the pusher engines. Using single engines for the 
whole trip, it will require 200 engine-miles to haul a double load. 
But a single engine can haul the double load over 90 miles of the 
run, and the same engine with one pusher can haul it up the heavy 
grades. Each pusher engine will travel 10 miles on each grade, 
or 20 miles for the two, and the total number of engine-miles for 
a double load will be 120, instead of 200. And when it is con- 
sidered that the cost of a pusher engine-mile is far less than that 
of an ordinary train-mile, as will be shown, the advantages of 
the method are still more marked. 

Of course the full economy of the method is only realized 
when the maximum through grade bears its proper relation to the 
pusher grade. If the maximum through grade is greater than its 
proper corresponding value for the pusher grade, then the number 
of cars is limited by that through grade and the power of the pusher 
engine is not completely utilized on the pusher grade. Economy 
of operation requires that an engine should work nearly to the limit 
of its capacity for as large a portion of the time as possible, and 
therefore when a heavy engine is compelled to haul a light train 
over nine-tenths of the route in order that there shall be sufficient 
power on the other tenth, where alone it is needed, it indicates 
a lack of economy in the design. It now becomes necessary to 
develop the proper relation between through and pusher grades. 

20 L Balance of Grades for Pusher Service. Illustrative 
Example. This will be easiest understood by a numerical problem. 
Suppose that at two or three places on the line it seems impracticable 
to obtain at a reasonable expense a grade less than 2.10 per cent 
(nearly 111 feet per mile). But since it seems practicable to make 
a very much low^er grade elsewhere, we will compute the corre- 
sponding through grade as the grade to work for. Assume that 
the through and pusher engines are alike and that, for simplicity 
in calculation, they are of the Mikado type and of the particular 
dimensions whose characteristics have already been developed 
in article 190 et seq. The draw-bar pull at M velocity (6.087 
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m.p.h.) is 33,403 pounds. But on a 2.10-per-cent grade this must 
be diminished by 20X2.10X157.5 = 6615 pounds, the grade resist- 
ance. Two such engines on the 2.10-per-cent grade would have 
a total net draw-bar pull of 53,576 pounds. Assume that the trains 
to be hauled are made up entirely of coal cars, fully loaded to 100,000 
pounds, and weighing 40,000 pounds, and also a caboose weighing 
12 tons. On the basis of equation (105), the tractive resistance of 
each coal car is 275.6 pounds and that of the caboose 148 pounds. 
On the 2.10-per-cent grade the total resistance would be 3215.6 
pounds for each coal car and 652 pounds for the caboose. The 
net pull available for coal cars is 53,576—652 = 52,924 pounds, 
from which 52,924^3215.6 = 16+, showing that 16 loaded coal 
cars, besides the caboose, could be hauled up the 2.10-per-cent grade 
by the two locomotives, and that there would be a considerable 
margin of tractive power. We must determine the rate of grade 
on which one locomotive, with a cylinder tractive power of 35,174 
pounds at M velocity (6.087 m.p.h.), can haul a load of 157.5 tons 
(engine) plus 16x70, or 1120 tons (coal cars) plus 12 tons (caboose), 
or a total of 1289.5 tons. The tractive resistance of the locomotive 
(see article 190) is 1771 pounds; for the cars it is 275.6X16+148 = 
4558 pounds, or a total for the whole train of 6329 pounds. The 
force available for grade is 35,174—6329 = 28,845 pounds, and 
28,845 -r 1289.5 = 22.4 pounds per ton, which is the grade resistance 
on a 1.12-per-cent grade. The net result of the above calculation is 
that the proposed road may be constructed with 2.10-per-cent grades 
as pusher grades, provided that the ruling grade for single engines 
is kept as low as 1.12 per cent. 

Sometimes, though rarely, two pusher engines, and even three, 
may be used on a pusher grade. This might be found desirable 
on the basis of a combination of grades on each of which the resist- 
ance is such that one uniform train load can be handled with the 
same facility by one engine (or two, or three, or even four) . Although 
the calculations are more complex, they are worked on precisely 
the same principles as those used above. 

202. Operation of Pusher Engines. Economy in pusher- 
engine work demands that the schedule of trains be so arranged 
that the pusher engine can be kept constantly at work. If there 
are several short pusher grades separated by several miles of level 
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track, it means either that a pusher engine must be assigned to 
each grade, where there may not be enough work to keep it busy, 
and therefore its daily cost divided by its engine-mileage is abnor- 
mally large, or else it must travel uselessly over some intervening 
stretches of level track in order to be at hand when wanted. Even 
the time table of the trains must be arranged with reference to the 
pusher service so that there will not be an accumulation of traffic 
at the pusher grades at certain hours, with nothing to do at other 
times. The locating engineer has no concern with the operation 
of trains, but he should bunch the pusher grades if possible, even 
spending a little additional money for it if necessary. 

On very light-traffic roads, where the trains are so few that 
the method does not interfere with the schedule, a pusher grade 
may be operated by a single engine, by taking half of the train up 
first, leaving it on a switch, and then returning after the other 
half. This means slow time (which a very poor road can afford); 
it means a saving of the cost of the extra engine, and also the com- 
paratively costly maintenance of it if the total amount of pusher 
work is very light. Such a road is probably not blessed vith an 
excess of traffic except during a small part of the year, and the 
cost and maintenance of a useless pusher for a large part of the 
year is thereby saved. But it should be noted that even if it is 
expected to follow this policy, it does not make the slightest dif- 
ference in the design of the pusher grades or in the ratio of through 
to pusher grades. 

Another possible method of economizing on pusher service, 
especially on light-traffic roads, where a pusher grade begins or 
ends near a station yard which is so large that a switching engine 
is necessary for at least part of the day, is to combine the switch- 
ing and pusher work. A little ingenuity in planning the schedule 
will thus enable the pusher engine to utilize its whole time in useful 
work. 

203. Length of Pusher Grade. The true length which must 
be considered in the following calculations is always somewhat 
in excess of the length of the actual grade as measured on the profile. 
Although it is sometimes possible, by having the pusher engine 
approach the train from behind, to accomplish its work without 
stopping the train either at the top or bottom of the grade, yet 
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this requires an extra length of track and considerable extra 
mileage on the part of the pusher engine. For passenger service 
the assistant engine is always placed in front, and although it is 
practicable to uncouple the assistant engine at the top of the grade, 
run it ahead at increased speed, run it on a siding and again clear 
the main track without stopping the train, it is usually necessary 
to stop the train at the bottom to couple on. Increased mileage 
is necessary for this. The stoppage and restarting of a heavy 
train uses up as much energy as would carry the train several miles 
on a level track and therefore an increased run by the pusher engine 
is justifiable if it will save stopping the train. A siding at or near 
the bottom and top of the grade (and also a telegraph office) is 
a convenience and almost a necessity for the quick and safe opera- 
tion of pusher grades, and while they must be clear of the grade it 
is sometimes more convenient to remove them some distance from 
the ends of the grade. Each case is a separate problem, but the 
length to be used in the following calculations must always be the 
actual run of the pusher engine, which will be somewhat in excess 
of the actual length of the pusher grade as shown on the profile. 

204. Cost of Pusher=Engine Service. The cost depends 
partly on the work done by the engine and partly on mere time. 
The wages of the enginemen must be paid on a per diem basis rather 
than on a mileage basis, and if the engine does not run many revenue 
miles, the cost for the miles it does run is increased. In view of 
the fact that the damage to roadway and track by a locomotive 
has been estimated to be 2 to 4 times that due to an equal weight 
of cars, it is evidently approximately true that pusher engines, 
which are usually of the heavy-freight type, should be charged 
about the same as the average charge for all trains, for all 
the items of maintenance of way. According to Table XVI, this 
should be- about 18 per cent of the average cost of a train-mile. 
Adding the full percentage for engine repairs, fuel, water, lubricants 
and supplies, signaling and telegraph, but excluding enginemen^s 
wages, we have, according to the figures for 1912, a total of about 
40 per cent of the average cost of a train-mile. To this must be 
added the full p^r diem charge for wages of enginemen and firemen. 
In 1912, this averaged for the whole United States $5 per day for 
enginemen and 13.02 for firemen, but considering that there has 
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been an almost uniform increase in these figures from $3.84 and 
$2.20, respectively, since 1902, their values during the next few years 
are problematical and must be determined for each individual 
case. There must also be added a charge for the capital cost of 
the engine. Since the cost of repairs and maintenance has already 
been included, the initial cost divided by the estimated number 
of miles in its total mileage life gives a charge per mile which covers 
the capital cost. If such an engine costs $20,000 and its mileage life 
is 800,000 miles, the capital cost per mile is 2.5 cents. But since 
the pusher engine must run 2 miles for each mile of pusher grade, 
we must multiply the above computed mileage charge by 2 for each 
mile of pusher grade. 

Illustrative Exarndk. A locating engineer may find himself 
compelled to choose between two policies, which may be illustrated 
as follows: Resuming the numerical case of article 201, assume 
that the engineer finds that he can concentrate grading expenditures 
on certain parts of the line and make a through grade with a max- 
imum of 1.5 per cent, or he can concentrate on other parts of the 
line and cut down all single-engine grades to 1.12 per cent, leaving 
two grades of 2.1 per cent whose effective pusher-grade lengths 
(see article 203) are 7 and 8 miles, respectively. Assume that the 
two methods may be constructed for about equal cost. Which 
is preferable? 

From the calculations of article 201, we find that the draw- 
bar pull at M velocity on a level is 33,403 pounds and on the 1.5- 
per-cent grade it is 20X1.5X157.5 = 4725 pounds less, or 28,078 
pounds. The tractive and grade resistance of the caboose is 148-1- 
(20X1.5X12) =508 pounds, and 28,678 - 508 = 28,170 is the force 
available for the coal cars. The resistance of each car is 276-1- 
(20X1.5X70) =2376 pounds, and 28,170-^2376 = 11.8, shoving 
that one such locomotive would be hardly capable, unless by extra 
forcing, to haul even 12 cars up the ruling 1.5-per-cent grades. 
The calculations of article 201 show that the revenue train load 
for the combination of 1.12 per cent through grade and 2.1-per- 
cent pusher grade is 16 loaded coal cars. Of course the other kinds 
of traffic should also be considered; but if the passenger traffic 
were very light and there were only a very few cars per train, it 
might make no difference, beyond a comparatively harmless reduc- 
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tion in velocity for a few minutes each and at a few points, whether 
the grade is 1.5 per cent or 2.1 per cent. For simplicity we will 
confine the problem to a comparison of these grades on the basis 
of trains of loaded coal cars. Assume that the division is 100 miles 
long and that there is a traffic against these grades of 96 carloads 
of coal per day. For simplicity we ignore all traffic in the other 
direction. The effect of other details, for or against, must be 
computed separately and independently. With pusher-engine 
grades the traffic can be handled in 6 trains; on the 1.5 per cent 
through grades, it will require 8 trains (or 9). On the 7-mile pusher 
grade there will be 14 pusher-engine-miles per trip; on the other 
grade, 16. Then the two pusher engines must run 84 and 96 miles, 
respectively, per day. Suppose that the average cost of a train- 
mile on that road is $1.60 and that we estimate 40 per cent of it, 
or 64 cents, as the charge per pusher-engine-mile for maintenance 
of way, engine repairs, fuel, etc. Suppose that the pusher engines 
cost $16,000 and that the mileage charge for capital cost is 2 cents. 
Assume for wages of enginemen, $5, and for firemen, $3. Then 
the daily charge for one engine is 

84 (0.64+0.02)-h5.00+3.00 = $63.44 
and for the other engine 

96 (0.64+0,02)+5.00+3.00=$71.36 

It should be noted that only the charges for wages, repairs, and 
supplies will be directly apparent. A considerable proportion 
of the above cost is that due to track maintenance, which is a proper 
charge but it may be forgotten. The proper mileage cost for through- 
freight trains, operated at the limit of their capacity, is evidently 
much greater than that of the average train. Assume that the 
cost of these through-freight trains has been computed as $2.20 
per mile for that road, as against $1.60 per mile for the average 
train. Then the comparative costs of the two systems would be: 

On 1.5 per cent through grade: On 1.12 per cent through grade, 2.1 

8 trains at S2.20 per mile, for per cent pusher grade: 

100 miles, per day $1760 6 trains at $2.20 per mile for 


100 miles, per day $1320 

1 pusher engine (84 miles) 63 

1 pusher engine (96 miles) 71 


$1760 $1454 


* 
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If 9 trains, instead of 8, were necessary to haul the traffic, the 
advantage in favor of the pusher grade would be still greater. On 
the other hand, each of the 6 trains on the pusher-grade line is 
heavier than one of the 8 trains of the 1.5 per cent line and therefore 
we might expect greater injury to the track and that a greater 
charge for track maintenance or a larger total expense per train- 
mile would be charged. But, as before stated, the locomotive 
does the larger part of the damage and the addition of cars makes 
but little difference. The saving of $306 per day, or $95,778 for 
313 working days per year, is equivalent, if capitalized at 5 per cent, 
to a capital expenditure of $1,915,560. This sum, so far as it is 
accurate, represents the extra expenditure, if necessary, which 
would be justified to adopt the pusher-grade plan rather than the 
other. 

BALANCE OF GRADES FOR UNEQUAL TRAFFIC 

205. Fundamental Principles. The volumes or weights of 
the traffic in each of the two directions on any road are usually 
quite different and frequently that in one direction is 4 or 5 times 
that in the other. The number of through engines passing over 
the road in each direction each day is necessarily equal, and, 
unless some engines run ^light’^, the number of trains must be 
the same. The number of passenger cars must be the same, and, 
in the long run, even the number of freight cars must be the same. 
But if the weight of the freight is very largely greater in one direc- 
tion than in the other, the cars will run nearly or quite full in one 
direction and nearly or quite empty in the other direction. The 
lightly loaded trains will therefore weigh less, and, with the same 
through engine, can surmount a steeper grade than the heavily 
loaded train. It therefore becomes justifiable to introduce a slightly 
heavier grade against the lighter traffic, if economy of construction 
is thereby obtained. 

There are many roads which are not concerned with this phase 
of grade. When a branch line runs to some terminus in the 
mountains so that practically all of the heavy grades are in one 
direction and there are no opposing grades when running out of 
the mountains (barring a few harmless sags), there is no limita- 
tion of trains by grades except in the one direction, and there is 
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no necessity or object in computing any balance. But the through- 
trunk lines, especially those running east and west, find that their 
east-bound traffic is 3 or 4 times their west-bound traffic. 

As a single instance, from 1875 to 1880, the ratio of the east- 
bound ton-mileage to the west-bound on the Pennsylvania railroad 
was more than 4.5 : L The difference of elevation of the terminals 
has little or no importance in this case since it is so small com- 
pared with the total length of the line, and since any possible effect 
which it might have had on the grade is utterly lost in the heavy 
grades in both directions when crossing the mountains. Admit- 
ting the justification of a variation in the ruling grade in opposite 
directions so as to produce a virtual equality in tractive effort, it 
now becomes necessary to compute the theoretical balance. 

206. Computation of Theoretical Balance. In spite of the 
very evident disparity in the weight of the freight traffic in the 
two directions, there are some equalizing factors, as will be shown: 

(1) The locomotive and passenger-car traffic in the two 
directions are equal. 

(2) The passenger traffic in the two directions will be equal. 
There is a slight exception to this when a road handles a consider- 
able number of emigrants, but the effect of this is absolutely 
insignificant, especially in view of the further fact that the ratio of 
dead load to live load is very high with passenger traffic. Con- 
sidering that even 50 passengers in a car, assumed to weigh 150 
pounds apiece, would only weigh 7500 pounds which is but one- 
sixth of the 45,000 pounds which the car probably weighs, even a 
considerable variation in passenger traffic each way would not 
affect the gross load materially. 

(3) Empty cars have a greater resistance per ton than loaded 
cars. The difference may amount to about 4 pounds per ton. 
Therefore, although a train of loaded cars will require a greater 
gross tractive effort than an equal number of empty cars, the ratio 
will not be in proportion to the gross tonnage. 

(4) In spite of the best care and regulations on the part of 
the traffic department, many freight cars will run in the direction 
of the heaviest traffic either empty or but partly loaded. 

(5) In general it is the freight which has the greatest bulk 
and weight, such as grain, coal, lumber, ore, etc., which is 
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run from the rural districts toward the' cities and manufacturing 
districts. 

^ (6) The return traffic, which consists chiefly of manufactured 
products, and which is worth as much as the other, weighs but a 
small fraction of the other. 

Illustrative Example. As a simple numerical illustration, 
assume that it has been determined that on a given east-and-west 
line the east-bound traffic is 3 times the west-bound traffic. Utiliz- 
ing some of the data already worked out in article 201, assume 
that the ruling grade against east-bound traflic is 1.12 per cent, disre- 
garding the pusher grade, and that, as computed, the Mikado engine 
can haul 16 loaded cars (50 tons load, 20 tons tare) up this grade. This 
car loading may also apply to one type of box car. The live load on 
one train (east-bound) is 16X50 = 800 tons. One-third of this (for 
west-bound traffic) is 267 tons, and adding 16X20 = 320 for tare, 
we have 587 tons as the weight of the revenue cars, west-bound. 
The tractive resistance on a level of these 16 cars is (2.2X587) + 
(16X121.6) =3247 pounds. Adding 148 for the caboose and 1771 
for the locomotive, we have 5166 as the total tractive resistance, 
and subtracting this from 35,174 w^e have 30,008 pounds available 
for grade. The total train weight is 157.5+587+12 = 756.5 tons. 
Dividing tliis into 30,008 we have 39.6 pounds per ton, which is 
the equivalent of a 1,98-per-cent grade. On the 3:1 basis, the 
1.98-per-cent grade against west-bound traffic corresponds to the 
1.12-per-cent grade against east-bound traffic. 

207, Estimation of Relative Traffic. The estimation of the 
relative volumes of traffic on a road yet to be constructed is 
usually a matter of sheer guesswork, except as it might be inferred 
from existing roads which are similar in character. But this prob- 
lem often forms one of the features of the plans for the improve- 
ment of existing lines and in such a case there is an abundance of 
existing data. Since it concerns only the ruling grades, it aflects 
only those trains which are affected by the rate of the ruling grade. 
It is unfortunately true that the fluctuations of traffic are such 
that a ratio which might have been perfect at the time of 
its computation may become considerably in error for a long 
period of time, if not permanently. A change in the develop- 
ment of the country may turn an agricultural region into a 
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manufacturing region or the discovery of vast deposits of coal 
or ore may result in a considerable and permanent change in the 
flow of traffic. 

The Interstate Commerce Commission report for 1911-12 gives 
the following as the chief items of freight tonnage : 

Bituminous coal 525 million tons 

Ores 139 million tons 

Lumber 125 million tons 

Anthracite coal 119 million tons 

Stone, sand, and other like articles. .103 million tons 

Grain 71 million tons 

Cement, brick, and lime 62 million tons 

Coke 62 million tons 

30 other headings 580 million tons 

Total 1,786 milhon tons 

It will readily be seen that the above items only include the heavy, 
bulky freight. Such an item of manufacture as agricultural imple- 
ments only weighed 3,399,214 tons, and household goods and 
furniture but little more. These figures emphasize the statements 
made above regarding the relative weights of various classes of 
traffic. 

Perhaps the safest general rule is to say that opposite ruling 
grades should be made equal unless there is a definite reason for 
making them unequal. The reconstruction of the great trunk lines, 
on wffiich so much money is now being spent, invariably aims at a 
lower grade against east-bound traffic than that allowed against the 
west-bound. The Canadian Pacific railroad had scarcely been 
completed before there was a reconstruction with this end in view. 
While it is one of the most uncertain elements to calculate, its 
justification under certain conditions is unquestionable. 
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EARTHWORK 


PART I 


INTRODUCTION 

Scope of Work. This article is designed to consider in detail 
the various kinds of machines employed in excavation and their 
uses in the construction of highways, railroads, reclamation projects, 
municipal improvements, etc. Each type of excavator is discussed 
in sufficient detail to give a clear idea of its construction and field 
of work. The limitations and cost of operation of each machine 
for different kinds of excavation under average working conditions 
are briefly discussed. 

This matter, in addition to its uses as a textbook, is serviceable 
as a brief reference work for engineers, contractors, and others inter- 
ested in the design and construction of earthwork. 

Fundamental Principle. Excavation or earthwork is one of 
the more important factors in nearly all classes of construction 
work. The fundamental principle of all earthwork is the most 
efficient xise of the best machinery to secure the most satisfactory 
results, in the least time and at a minimum cost. 

Methods of Excavation. The proper method to use in any 
case depends upon several factors: magnitude of work, area over 
which work extends, nature of soil to be removed, length of haul, 
cost and availability of fuel, labor, etc,, location of work with 
respect to transportation facilities, etc. 

When the job is smalb the cost of the installation of the earth- 
handling plant may be a large proportion of the total cost of the 
work, and hence it is necessary to use an inexpensive equipment. 
On a large job, however, the cost of an extensive and expensive 
equipment can be distributed over a large amount of work, and 
thus only slightly affect the unit cost. Where the earthwork at 
any section is small but extends over a considerable area, as in much 
highway and reclamation work, it is generally most efficiently done 
with scrapers, graders, or some form of small, portable excavator. 
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Where the work is of great extent at any section, sucR as often 
obtains in the excavation of deep railroad cuts, large waterways, or 
extensive pits, the use of tlie larger types of dry-land and floating 
excavators affords more economical aiul efiicient results. 

The light, soft soils do not require any preliminary loostming 
and can be handled by any form of hand or power tool. Dense, 
hard soils must first be loosened by plowing or blasting, and the size 
and weight of the fractured material usually necessitates its removal 
by some form of power excavator. If the excavated material is to 
be removed to a considerable distance and used for emhaiikments 
or other forms of fill, some form of hauling device, mdi as wagons, 
trains of cars, or cableway should l)c used. Where the jol) is a long 
distance from a line of transportation, the difficulty and cost of 
hauling and the scarcity and high cost of fuel, may require the use 
of small portable types of machinery. 

It is evident that the conditions attending earthwork are so 
variable, and there are usually so many unforc‘seen circaimstances 
which may affect the progress of a Job, tluit it is impossible to lay 
down any fixed rules or specify any definite methods. 

General Details of Hand Excavation. Loosening, Wiien tlie 
earth is not to be excavated with the larger power machines and is 
very compact and hard, it must first be loosemed. D>am, sand, and 
soft clay can be excavated with the smaller types of machiiics with- 
out preliminary loosening. 

The tools and methods to be used depend upon the magnitude 
and shape of the work, the character of the soil, the d(;pth of cut, 
etc. The tools used for loosening are the mattock, the pick, and tlie 
plow. 

The mattock is a long-handled tool resembling a pi(‘kax, but 
having blades instead of points; the blades being set at right angles 
to each other. This tool should be used for cleaving, and trimming 
the surface. The pick is made either with two points or with one 
point and a chisel-shaped end. Its use is adapted largely to very 
dense, hard soils such as cemented gravel, hardpan, and loose rock, 
and in restricted places such as narrow trenches, pits, and corners, 
which cannot be reached by the plow or power excavators. The 
amount which can be loosened by a laborer in a 10-hour day varies 
with the skill and industry of the man, the supervision, character of 
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the soil, working space, etc., but will average about 12 cubic yards 
for hardpan and cemented gravel and 20 cubic yards for dense clay. 

The plow is the most generally used form of tool for loosening 
hard, compact soils and is made in several styles for different classes 
of work. The ordinary mold-board type of plow used on the farm, 
is adaptable for general use in ordinary soils, but for very hard 
materials a heavy wedge-pointed plow, known as the pavement 
plow, should be used. A heavy pavement plow is shown in Fig. 1. 

A 2-horse plow with a driver will loosen about 400 cubic yards 
of average soil per 10-hour day. If the material is a dense clay or 
gumbo, the daily output with a 4-horse team and three men will be 
from 150 to 200 cubic yards. If it is assumed that the labor cost 
for team and plow is $3.50, and for the plow holder is $1.50 per 10- 



Fig 1, Typical Hardpan or Eooter Plow 
Courtesy Western Wheeled Scraper Company, Aurora, Illinois 


hour day, the cost of loosening loam and clay will be about \\ cents 
per cubic yard, and for dense, hard clay will be about 4 cents per 
cubic yard. 

Hand Shoveling. Shovels are made with either round or 
square-pointed blades and long or short wooden handles. The 
round-pointed shovel is more efficient in the removal of stiff, dense 
soils, and should be used with a short D-handle. The long-handled, 
round-pointed shovel is the more economical for average soils and 
should be used where the men are not cramped for working space. 
A laborer can shovel loose material and elevate it into a wagon or 
upon a platform at the rate of from 15 cubic yards to 10 cubic yards 
per 10-hour day for elevations of from 3 feet to 6 feet, respectively. 
In stiff clay or hard gravel, these quantities will be reduced to from 
8 cubic yards to 5 cubic yards, respectively. 
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DRAG AND WHEEL SCRAPERS 

Drag Scraper. The drag, slip, or scoop scrtiper is a steel scoop 
or pan with a rounded back and curved bottom. The latter is 
either provided with runners or reinforced with a thin steel plate, 

known as a ^^double bot- 
tom’\ Wooden handles are 
attached to cither side near 
the rear of the pan and are 
used by the operator in 
loading and dumping it. A 
heavy bail with a swivel 
eye is used for attaching a 
team of horses. The fol- 
lowing tabulation gives the 
description and cost of the 
various sizi^s of ordinary 
drag scTa]HTS- 



Fig. 2. DraK Scraper 

Courteny Western Wheeled Srrttjier Coynpany, 
Aurora, lUinoia 


Drag Scraper 


No. 

DKsruimoN 

CAPAriTY 

(cu. ft.) 

WinuHT 

(!10 j 

C'OHT 

1 

With runners 

7 

05 

81.50 

2 

With runners 

O 

85 

4.25 

3 

With runners 


75 

4.00 

1 

With double bottom 

7 

100 

5.00 

2 

With double bottom 

0 

90 

4.75 


The loading position of a drag scraper is shown in Fig. 2. 

The material can be excavated directly with the scraper where 
the soil is a loose loam, clay, or sand. For harder and more compact 
soils, the material must first be loosened by a plow. The actual 
capacities (place measurement) of a scraper will average about one- 
half the rated capacities given in the tabulation. The pan is rarely 
filled and the material is loose. 

Drag scrapers are efiicient for hauls up to 100 feet, and can be 
satisfactorily used up to 200-foot hauls. A 2-horse team and scraper 
can move, in a 10-hour working day, the following average quanti- 
ties of loose material. 
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Drag Scraper Service 


Length op Haul 
( ft.) 

Output per Day 
( cu. yd.) 

25 

70 

50 

60 

100 

50 

150 

40 

200 

■ 35 


The following cost of excavation is approximately correct under 
average working conditions. The figures stated include plowing, 
loading, hauling, dumping, spreading, supervision, and repairs. 


Cost of Excavation 


Length op Haul (ft.) 

50 

100 

150 

200 

Character of Soil: 

Average 

10.10 

so. 12 

SO. 14 

SO. 16 

Hard 

0.13 

0.15 

0.17 

0.19 


Field of Usefulness. The drag scraper has been used univer- 
sally in this country during the last quarter of a century in the con- 
struction of roads, railroad embankments, and levees. In recent 
years its field of usefulness has been extended to the construction 
of broad, shallow canals and ditches, the excavation of foundations 
for various structures and of areas for reservoirs, borrow pits, etc. 
The slip scraper is ejfficient for hauls under 200 feet and for work 
whose magnitude is approximately less than 50,000 cubic yards. 

Fresno Scraper. The Fresno or Buck scraper is a long, narrow 
pan with a rounded back. It is especially adapted to the removal 
of a wide strip of soil in thin layers, and to spreading it out over a 
road grade or spoil bank. The following tabulation gives the 
various sizes, capacities, weights, and costs of a typical make. 


Fresno Scraper 


No. 

Description 

Capacity 
( cu. ft.) 

Weight 

(lb.) 

i 

Cost 

1 

5 -foot cutting, edge 

IS 

316 

$27.00 

2 

4 -foot cutting edge 

14 

260 

25.50 

3 

3i-foot cutting edge 

12 

245 

22.50 
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The Fresno scraper is generally operated in groups of from' 2 to 
10, mth a driver for each scraper, and one man to load for the group. 

The economical haul of this type 
of scraper is about 300 feet. A 
4-horse team is ordinarily used 
and furnishes a sufficient load- 
ing power for ordinary soils. A 
view of the Fresno scraper in its 
loading position is shown in 
Fig. 3. 

Field of Usefulness. The 
Fresno scraper is most efficient in the construction of ditches and 
embankments where the soil is ordinary loam, clay, or sand, and is 
free from large stones and stumps. For side-hill work this scraper 
is especially efficient in transporting earth, as it will often push 
ahead of itself a huge mass of loose material. 

In the construction of ditches or canals in a sandy-clay soil 
under average working conditions, the Fresno scraper will remove 
50 to 100 cubic yards with a haul of 71) to 150 feet, during a lO-hour 
working day, at a cost of from 8 cents to 10 cents per cubic yard. 



Fig. 4. Typical Wheeled Scraper 
Courtesy Western Wheeled Scraper Company^ Aurora^ Illinois 


Two=Wheel Scraper. The wheel scraper consists of a steel box 
mounted on a single pair of wheels and equipped with levers for the 
raising, lowering, and dumping of the pan, while the team is in 
motion. An automatic end gate is sometimes used for the enclosure 
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of the pan and to prevent loss of material on steep slopes. The 
following tabulation gives the various sizes, capacities, weights, and 
costs of a typical make. 


Two»Wheel Scraper 


No. 

Capacity 
( cu. ft.) 

Weight 

(lb.) 

Cost 

1 

10 

450 

S45.00 

2 

13 

690 

52.50 

2i 

15 

700 

57.00 

3 

17 

850 

60.00 


The loading position of a wheel scraper is shown in Fig. 4. 

The 2"wheel scraper is an efficient earth mover for hauls up 
to 800 feet, and more efficient than the drag scraper for hauls over 
200 feet. A 2-horse team and scraper can move, in a 10-hour work- 
ing day, the following average quantities of loose material. 


Two=Wheel Scraper Service 


Length of 

Output per 

Haul 

Day 

(ft.) 

(cu. yd.) 

100 

60 

200 

50 

300 

40 

400 

30 


The following cost of excavation is approximately correct 
under average working conditions. The figures stated in the tabu- 
lation include plowing, loading, hauling, dumping, spreading, super- 
vision, and repairs. 


Cost of Excavation 


Length of Haul (ft.) 

100 

200 

300 

4O0 

500 

600 

700 

800 

Character of Soil: 
Average 

Hard 

$0.10 

0.13 

$0.12 

0.15 

$0.14 

0.17 

$0.16 

0.19 

$0.18 

0.21 

$0.20 

0.23 

$0.22 

0.25 

$0.24 

0.27 


Field of Usefulness, The 2-wheel scraper has about the. 
same scope as the drag scraper; being limited to shallow excavation 
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where the magnitude of the job does not exceed 50,000 cubic 
yards. The economical operation of the 2-wheeI scraper is wdthin 
hauls of from 200 feet to 800 feet. 

Like its prototype, the drag scraper, the wheel scraper is most 
serviceable in the construction of sfnall railroad embankments and 
levees, where the continual movement of the teams over the fill is a 
valuable factor in the compacting of the material. On short hauls 
of from 200 feet to 400 feet, where the soil is an average loam, 
clay, or sand, and the cut is shallow, the 2-wheel scraper can be 
economically used on highway, railroad, and ditch construction, 
and in the excavation of cellars, reservoirs, pits, etc. 

Four-Wheel Scraper. This machine is made in two sixes, with 
pan of I- and l-yard capacities. The pan of the scraper is hung by 
chains, on a steel frame which is supported on two 2-wheel trucks. 
The front wheels are underhung so that short and sharp turns may 
be made. The pan in the loading position has the cutting edge 
touching the surface. The pan is operated by 4 levers, which are 
all within easy reach of the driver or operator who is seated just 
behind the rear truck, and on the right-hand side of the machine. 
The motive power is furnished by a team of horses. A snatch team 
of two or more ammals, or a traction engine, is used in loading. 

The pan, when filled, is automatically elevated by a sprocket 
chain while the machine is in motion. The load is dumped through 
a lever-operated gate in the rear of the pan while the scraper moves 
over the dump. Fig. 5 shows several 4-wheel scrapers on the 
construction of reservoir embankments and irrigation canals. 

The 4-wlieel scraper is about 100 per cent more efficient than 
the 2-wheel scraper for 200-foot hauls, and this greater efficiency 
increases with the length of haul. It can be economically used for 
hauls up to 2000 feet. 

Field of Usefulness* The 4-wheel scraper is well adapted to 
highway, railroad, and ditch construction, and in any shallow excava- 
tion where the quantity of material to be moved is less than 50,000 
cubic yards, and soil conditions do not require the use of a power 
excavator. 

On highway, railroad, and reclamation work, where the cut 
varies from 1 foot to 3 feet, and the haul is from 400 feet to 1000 
feet, 7 to 10 scrapers, loaded by 1 traction engine, can excavate 
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View of Four-Wheeled Scrapers on Keclamation Work 





10 


EARTHWORK 


from 500 to 800 cubic yards of clay and loam at an average cost of 
from 10 cents to 15 cents per cubic yard. 

GRADERS 

Two=Wheel Blade Grader. The simplest form of scraping 
grader is the 2-wheel grader, which consists of a 2-wheel truck 
carrying an adjustable blade. The blade is controlled by two 
levers, which are operated by the driver who is seated at the rear of 
the machine. The wheels are flanged to prevent lateral slipping of 
the machine on an inclined surface. The machine w’eighs 500 



Fig. G. Two-Wheel Grader 
Courtesy of Baker Manufacturing Company 


pounds and costs $125, f. o. b. factory. A detailed view of a 
2-wheel grader is given in Fig. 6. 

Field of Usefulness. The 2-wheel gratler is especially adapted 
to the excavation of small road and drainage ditches. In soft soil, 
the average capacity of a machine operated by 2 horses and a driver, 
is I mile of V-shaped ditch, 24 inches deep, in a 10-hour day. 

Four=Wheel Blade Grader. The 4-wheel grader consists 
essentially of an adjustable scraper blade, which is carried by a 
frame supported on 4 wheels. The blade is controlled by levers, or 
chains, and can be set at any angle with the direction of draft, raised 
or lowered to any height or angle, and tilted to the front or rear. 
The tractive power may be horses or a traction engine; the latter 
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being more economical in stiff or hard soils. The rear axle is usually 
made telescoping, so that the frame of the machine may be shifted 
to either side. This allows one rear wheel to bear against the side 
of the ditch when making a cut. 

The ordinary 4-wheel road grader is made in various forms 



Fig. 7. Large Size Road Grader 
Courtesy of F. C. Austin Drainage Excavator Company, Chicago 


and sizes. The following tabulation gives the sizes, weights, and 
costs of a typical make. 


Four«Wheel Blade Grader 


Desckiption I 

Blade 

Weight 

(lb.) 

Cost 
i (f. 0. b. 
factory) 

Light 

15 in. X 6 ft. 

1400 

1135 

Standard 

15 in. X 7 ft. 

2700 

225 

Large 

15 in. X 7 ft. 

4000 

250 

Very large 

18 in. X 12 ft. 

6100 

300 


A large-size blade grader on road construction is shown in 
Fig. 7. 

Reclamation Grader. A scraping grader, which is especially 
designed for the construction of ditches is shown in Fig. 8. In this 
case, 2 graders, drawn by a traction engine, are being used in coordi- 
nation on road construction. This machine has a much greater 
latitude in the vertical adjustment of blade and in the lateral or 
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oblique motion of the wheels of both trucks. The inclined wheels 
allow for excavation on slopes and offer resistance to the lateral 
thrust of the earth. This grader is hauled by 12 horses, or by a 
traction engine, weighs 3800 pounds, and costs $750, f. o* b. factory. 

Method of Operation. The 4-wheel blade grader is operated 
so as to excavate a continuous slice of earth from one side of a cut 
and move it laterally and gradually by making several trips or 
rounds of the machine. In road construction, the various steps are 



Fig. 8. Scraping Grader Especially Designed for Constnietirig Ditehea 


shown in Fig. 9. The grader starts at the side of the road with the 
blade elevated so that the point will act as a plow. On the second 
round, with the front and rear wheels in line, the blade is lowered 
and follows the furrow made on the first round. The third round is 
made with rear wheels near center of road and the blade more nearly 
horizontal and swung around so as to push the earth towards the 
center of the road. The final round is made wdth the wheels in 
line and the blade nearly at right angles to the draft and so hung as 
to level off the material. 
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Field of Usefulness, The road grader can be used efficiently in 
the construction of roads and ditches. The 2-wheel grader is 
suitable for the grading up of roads and the excavation of small 
ditches where the soil is dry and not very hard. The 4-wheel 
grader is especially serviceable in road construction and the excava- 
tion of the upper sections of large ditches or canals. The type of 
4-wheel grader known as the ‘'reclamation grader’’ is especially 
adapted to side-hill work and the excavation of ditches. The ordi- 
nary blade grader of any type is not serviceable in the excavation of 
wet, soft, or very hard soils. 



Fig. 9. Diagram Showing Four Stages of Road Construction 

The traction engine is the most economical and efficient form of 
tractive power, and can be used to haul graders in pairs, thus effect- 
ing a considerable economy of time and labor, Fig. 8. 

Cost of Operation. The standard size of 4-wheel blade 
grader will require the services of 5 horses, or of a traction engine, 
and of 2 men, at an operating cost of about $12 per day. In the 
excavation of ditches and the grading up of roads, for loam and 
clay, with light grades, the output wdll average about 1000 cubic 
yards o» about 18,000 square yards of road surface covered during 
a 10-hour day. The average cost of road construction will vary 
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from li cents to 2| cents per cubic 5 'ard, depending on soil, width 
of road, size of scraper, depth of cut, etc. 

Elevating Grader. The elevating grader consists of a frame 



Fig, 10. Flevating Grader Multi-Board Plow 
Courtesy of Western Wheeled BcrapcT Coinjunuj, Aurora, Illinois 


supported on 2 pairs of wheels. From the frame is suspended a 
plow and a transverse inclined frame, which carries a wide, traveling, 
endless belt. The plow may be either of the disc^or mold-board 



Fig. 11. Elevating Grader with Disc Plow 
Courtesy of Western Wheeled Scrapet; Company, Aurora, Iltmois 


type. The elevator frame is adjustable both as to length and 
inclination. The plow is adjustable on an independent frame and 
loosens the soil which is caught upon the lower end of the inclined 
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elevator. An elevating grader with a moldb-oard plow is shown in 
Fig. 10, and one equipped with a disc plow in Fig. 11. The moving 
belt carries the material to the outer and upper end of the elevator, 
where it falls upon the spoil bank or into wagons. The elevator 
side of a grader is shown in Fig. 12. 

The elevating grader is generally made in 3 sizes, which are 
described in the following tabulation. 


Elevating Grader 


Size 

Conveying 

Radius 

(ft.) 

Weight 

(lb.) 

Cost 

1 (f. 0. b. 

Factory) 

Small 

10 to 18 

8600 

$ 950 

Standard 

16 to 21 

9400 

1000 

Large 

18 to 30 

12000 

1400 


The motive power is ordinarily furnished by 10 to 16 head of 
horses or mules, depending on the size of the machine and the char- 



Fig. 12. Elevator Side of Elevating Grader 
Courtesy of Western Wheeled Scraper Company, Aurora, Illinois 


acter of the soil. For large jobs and in hard soils, the traction engine 
is the more economical form of tractive pover. In the larger sizes 
of machines, the elevating belt is often propelled by a 5- to 7-h. p. 
gasoline engine, mounted on the rear of the frame. 

Cod of Operation. The standard size of elevating grader will 
require 12 horses, or a 20-h. p. traction engine, 2 drivers, and an 
operator, for its efficient operation. The capacity of the machine, 
working in clay, will average about 800 cubic yards for a 10-hour 
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Mg. 13. Elevating Grader Excavating Irrigation Canal 
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working day. For a haul of about 300 feet, five l§-yard dump 
wagons will be necessary to keep one grader busy. The cost of 
operation will vary from 10 cents to 15 cents per cubic yard, depend- 
ing on soil and labor conditions, the kind of tractive power used, 
method of disposal of excavated material, etc. 

Field of Usefulness, The elevating grader is a time-honored 
and efiicient type of excavator in road construction. It is more 
economical than the blade grader as the excavated material is trans- 
ported in one operation by the former machine, as compared with 
several trips required of the latter. The blade grader, however, 
must be used to finish up the road surface behind the elevating 
grader. The blade grader must also be used in the grading up of 
old roads, where the side ditches are narrow or deep. 

The soil conditions must be favorable for the efficient operation 
of the elevating grader. Very loose and light soils cannot be raised 
by the plow, and wet, sticky soils work with great difiiculty. The 
presence of roots, stumps, boulders, and similar obstructions in the 
soil render the operation of the grader very unsatisfactory. 

In recent years the elevating grader has been used with con- 
siderable success in the West, in the excavation of large ditches and 
canals, especially on irrigation projects. This type of excavator 
cannot be used to advantage on a ditch having a bottom width of 
less than 10 feet. A large grader excavating an irrigation canal is 
shown in Fig. 13. 

On railroad work, the grader is not well adapted to the making 
of cuts. Usually there is not sufficient room in a single-track cut 
for the operation of the grader with wagons, and unless the width 
of cut is 35 feet or over there is insufficient space for the w^agons to 
pass the machine, and much of the excavated material has to be 
rehandled. 


POWER SHOVELS 

Classification. Power shovels-may be classified as to the kind 
of power used. Formerly all shovels were operated by steam power, 
but during the last decade, with the universal and economical use 
of electric power, the electric motor has in many cases replaced the 
steam engine as the prime mover in their operation. As the steam- 
operated shovel is the most generally used, that type will be dis- 
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cussed first. Power shovels may also be classified as to their con- 
struction and method of operation as follows : 

(1) Those having the machinery mounted on a fixed platform, 
and the sphere of operation limited to an arc of about 200 degrees 
about the head of the machine. 

(2) Those having the machinery mounted on a revolving plat- 
form, and the sphere of operation a complete circle, the center of 
which is the middle of the machine. 

The first class may be divided into three types, according to the 
manner of supporting the platform: (a) machines mounted on 
trucks of standard gage, used largely in railroad construction; (b) 
machines mounted on trucks with wheels centered at other than 
standard gage, and used in various classes of excavation ; (c*) machines 
mounted on trucks with small, broad-tired wheels, and used in rail- 
road, street, basement, and other classes of construc‘tion. 

The machines of type (a) are generally used for railroad con- 
struction. A w^ooden or steel car body is supported on two 4-wheel 
trucks of standard make and gage. The crane, wiu(ii is generally a 
structural-steel frame, is so arranged that it can be low'ered to pass 
under overhead bridges and through tunnels. 

The shovels of type (b) were first built, and are still used on 
general construction work. They are mounted on a wide wooden or 
steel framework, or car body, which is supported on 4 small w^heels 
of 7-foot or 8-foot gage. Great stability is thus given to the machine 
by placing it near the ground with a wide base. This type of shovel 
can be readily dismantled and transported in sections on cars, 
wagons, or boats, and is very serviceable for all classes of earthwork 
on account of its portability and adaptability. 

The three types differ principally in their method of support, 
but otherwise are similar in their details of construction and 
operation. 


FIXED-PLATFORM TYPES 

Arrangement The general arrangement is similar in all makes 
of steam shovel. On the platform or car body is located the operat- 
ing machinery and power equipment; the boiler at the rear end, the 
engines near th6 center, and the A-frame and crane at the front end. 
Fig. 14. 
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Fig. 14. Typical Fixed Platform Steairi )SliovoI 
Courtesy of The Bucyrus Company, South Milwaukee, VTis. 


TABLE I 

Sizes of a Standard Steam Shovel 


20 


EARTHWORK 


Wire-Rope 

to 

45,000 

H|N 

rH OOOO 

XXX 

6: Ss fc 

tH 

cob 

CO rH 

rH 

CO 


l=’b 

05 rH 
tH 

. o 

o V 

H co 

•Vti 

1950 

73 

rtles H|N 

rt< sH 

CO £>. 

o 

CO 

o 

8 

8 

to 

o 

CO 

S: 

rH C35C5 

XXX 

rH 

bb 

rfl rH 

b 

CO 


^ b 

rH rH 

(M 

St 

8^ 

^x 

Mst 

(M 

to 


tH 

o 

rH 

00 

00 

Chain 

O 

o 

Ph 

o 

O 

s_ 

CO 

CO 

H|N 

t-H 

lo® “= 

x.xx 

tnloo 

CO 

CM 

(M 

rH 

St 

r^iet 

rH 

rH 

b 

CJ ^ 

l-H k. 

3 

I 

00 

(M CO 

-tf ^ 

o 

o 

CO 

8 

o 

o 

to 

H|M 

cs 

2i-t- 

i.. HiNHiet 

lO CO 
CO^ 

S; 

o 

oo 


2® 

Ifs. 

o ^ 

Hti 

s 

to 

tH 

tN. 

CO 

to t>. 

CO CO 

o 

o 

l> 

CO 

CO 

0 

HiN 

Ol 

rH *> 

xxx 

;x, HlMHlet 

(k 

r^Iet 

o 

b 

CO 

S: 

niet 

CO 

b 

CO 


& 

" cO 

2'S 

rH 

b 

S X 

i 

rH 

lo 

\z 

O 

to 

CO 

o' 

0 

+-I 

CO 

tOte % 
rH COCO 

XXX 

& % at 

00 00 
rH 

& 

rH rH 

S; 

iP 

CO 
CO i 


2 b 

tH 

b 

8x 

8 

CD 

rH 

iH 

o 

tH 

05 

^ s 


0 

1 

t-T 

o 

' to 
o 

•+-J 

Ht?t 

CO 

2» « 
l^COOO 

.^xx 

JiyBcoo 

I’b 

% 

nlet 

o 

rH 

b 

CO 


S. i 

£^co 1 

2b ‘ 

^ rH 

.00 1 
8x 

8 

CO 

rH 

CO 

iH 

iH 

S 3 

tH rH 

O 

o 

oT 

05 

CO 

s 

.-(let 

CO 

cb% >t 
: rH C5 05 

XXX 

5; 4 St 

CO 05 CJ5 

: St 

1 

! pb 

1 tH 

1 TH 

S: 

CO 

b 

CO 


"^*2= 

8^ 

CO 

ob 

tJ rH 

.3X 

fH 

s 

1 

rH 

o 

OJ 

rH 

CO rH 

rH 03 

rH rH 

Type 

1 

o 

Effective Pull on Dipper (lb.) 

Capacity of Dipper (cu. yd.) 

Size of Engines 
(Double-Cylinder) 

i 

t 

M 

u 

o 

g 

O CJ 

gs 

HH 

0 
§ 

« 

1 

Width over Traction Wheels 

Height of A-Frame 

03 

P 

.2 

’w 

p 

05 O 

§ii3' 

1 

Water Tanks — ^Total Capacity (gal.) 

Weight in Working Order (tons) 

1 Domestic (tons) 

SUppi., weight 

[ (gross tons) 


S20 


Courtesy of The Bucyrus Company 




EARTHWOEK 


21 


Car Body. The car body consists of a rigid, structural-steel 
frame, which is often reinforced with durable wooden members to 
assist the steel shapes in resisting the severe twisting and wrenching 
strains during operation. On the platform is placed a wooden or 
light steel frame, which is covered with a sheathing of wood or cor- 
rugated steel to form an enclosed car, Fig. 14. Near the front and 
on each side of the platform are placed jack braces. These are 
heavy cast-steel brackets, hinged to the platform and carrying screw 
jacks at their outer ends. During the operation of the shovel, these 
braces are placed at right angles to the car and prevent the tipping 
of the front end during the swinging of the crane from side to side. 

Power Equipment. The power equipment generally consists of 
a boiler of the horizontal, locomotive type for the larger sizes, or a 
vertical, submerged-flue boiler for the smaller sizes of shovels, and 
reversible hoisting, swinging, and thrusting engines. The boiler is 
fed by a feed pump through an injector, and a working pressure of 
125 pounds is used. The older makes of shovel used 1 engine with 
3 drums on 1 shaft for the complete operation; but the newer 
types are equipped with separate, horizontal, reversible, double- 
cylinder engines for each operation of hoisting, swinging, and thrust- 
ing. Chains or wire cables are wound around the drums and attached 
to the dipper handle and swinging circle and thus transmit the power 
for the operation of the shovel. 

In one well-known type of shovel the engines are mounted 
directly on the swinging circle and revolve with the crane. This 
arrangement allows more room on the platform for the boiler, and 
affords direct transmission of power in hoisting. A diagrammatic 
view of this type of shovel is shown in Fig. 15. 

Table I gives the dimensions, weights, and different capacities 
of a standard make of steam shovel. 

The cost of a steam shovel varies from $120 to $165 per ton, 
the larger the shovel, the less the cost per ton; and the more the 
total weight, the greater the weight per cubic yard of bucket. 

Excavating Equipment. The excavating equipment is located 
at the front end of the car and consists of the boom or crane, dipper 
handle, and dipper. The crane is made in two sections between 
which the dipper handle passes, and is generally in the form of a 
structural-steel frame. The lower end of the boom rests on the 
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swinging circle which is pivoted to the front end of the platform. 
The boom revolves with the swinging circle. The upper and outer 
end of the crane is connected to the top of the A-frame with rods, 
and has a sheave over which the hoisting cable passes on its course 
from hoisting drum to dipper handle. The latter carries the 
dipper at its lower end and moves through the crane and over a 
pinion which engages a toothed rack on its under side. The dipper 
handle is usually a single timber of hardwood, reinforced with steel 
plates or angles. The dipper is made in the form of a scoop with 
closed sides, open top, and a hinged and latched door at the bottom. 
It is made of heavy steel plates reinforced at top and bottom with 
steel bars. The top or front edge is provided with a sharp, heavy- 
steel cutting edge, or manganese-steel teeth. The bottom of the 
bucket is of heavy steel, hinged to the rear side and closed by a 
spring latch on the front side. The operation of the bottom door 
is controlled by a small line which leads from the door to the side of 
the boom, where the cranesman stands, ■ Other types of buckets or 
dippers may be used with the steam shovel, for various classes of 
excavation, but, as they are largely used for dredging, their con- 
struction and use will be described under the section on “Floating 
Excavators”. 

Method of Operation, A steam shovel of the first class is gen- 
erally operated by a crew of 7 men; an engineer, a cranesman, a 
fireman, and 4 laborers. The engineer and cranesman directly con- 
trol the movements of the machine. The fireman keeps the boiler 
supplied with fuel and water and sees that the machinery is in good 
running order. The laborers are generally under the direct control 
of the cranesman and their duties consist in the breaking down of 
high banks, assisting in the loading of the dipper, leveling the surface 
in front of the machine, laying the new track, operating the jack 
braces, and for general service about the shovel. In rock excava- 
tion, from 2 to 6 extra laborers are required for breaking up the 
rock, mud-capping, etc. 

The engineer stands at the set of levers and brakes which are 
located in front of the machinery. The cranesman stands on a small 
platform on the right side and near the lower end of the crane. The 
former controls and directs the raising and lowering of the dipper, 
the swinging of the crane, and the traction of the whole machine. 
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The cranesman controls the operation of the dipper, and of the 
dipper handle, regulating the depth of cut, releasing the dipper 
from the bank and emptying it into the car, wagon, or spoil bank. 

The process of excavation commences with the dipper handle 
nearly vertical and the dipper resting on the floor of the pit with the 
cutting edge directed toward the bank. The engineer then moves 
a lever throwing the hoisting drum into gear and starting the engine. 
The revolution of the hoisting drum winds up the hoisting line and 
pulls the dipper upward. Simultaneously, the cranesman starts the 
thrusting engine and moves the dipper handle forward as the dipper 
rises. These two motions must be made smoothly and coordinately 
or the hoisting engine will be stalled and the whole machine tipped 
suddenly forward. When the shovel has reached the top of the cut 
or its highest practicable position, the engineer throws the hoisting 
drum out of gear and sets the friction clutch with a foot brake, thus 
bringing the dipper to a stop. Immediately, the cranesman releases 
his brake and slightly reverses the thrusting engine which thus 
draws back the dipper handle and withdraws the dipper from the 
face of the excavation. 

When the dipper digs clear of the excavation it is unnecessary 
to release it as described for the last motion. The engineer then 
starts the swinging engine into operation and moves the crane to 
the side until the dipper is over the dumping place. With a foot 
brake he sets the friction clutch controlling the swinging drums 
and stops the sidewise motion of the crane. The cranesman then 
pulls the latch rope, which opens the latch and allows the door at 
the bottom of the dipper to drop and to release the contents. The 
engineer then releases the friction clutch by the foot brakes and 
reverses the swinging engine, pulling the crane and dipper back to 
position for the next cut. As the boom is swung around, the 
engineer gradually releases the friction clutch of the hoisting drum 
and allows the dipper to slowly drop toward the bottom of the 6ut. 
When near the point of commencing the new cut and as the dipper 
handle approaches a vertical position, the cranesman releases the 
friction clutch on the hoisting engine with his foot brake. Thus, 
as the last part of the drop is made by the dipper, it is also brought 
into proper position and the length of the dipper arm regulated for 
the commencement of the new cut. As the dipper drops into place* 
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the bottom door closes and latches by its own weight. The time 
required to make a complete swing depends upon the character of 
the material and the skill of the operator, but under ordinary con- 
ditions this should average between 20 and 40 seconds. 

After the entire face of the cut has been removed within reach 
of the dipper, the shovel is moved ahead. When the shovel moves 
on a track, a new section of track is laid ahead of the section on which 
the machine rests. The laborers release the jack screws of the 
braces, and the engineer throws the propelling gear into place, starts 
the engine, and the shovel moves ahead 3 to 5 feet. The jack braces 
are then set into position, the wheels are blocked, and the shovel is 



ready for another cut. The maximum width of cut depends upon 
the size of shovel, length of crane, height of face, etc,, and varies 
from 15 feet to 30 feet. The shovel may cut on a level or slightly 
descending grade and by working back and forth on different levels 
may excavate a cut of almost any depth and \\adth. 

The steam shovel of the fixed-platform class will excavate any 
material except solid rock, which must first be blasted down and 
broken up into pieces small enough for the dipper to handle. The 
excavated material may be dumped into and carried away by; (1) 
dump wagons, hauled by teams or by traction engines; (2) dump 
cars holding from If to 6 cubic yards, drawn by horses or dinkey 
locomotives over narrow-gage track; and (3) dump cars of large 
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size, from 4 to 12 cubic yards, or gondola or flat cars, hauled by 
large-sized locomotives over standard-gage track. 

The dimensions and working limitations of a well-known make 
of steam shovel of this class are shown in Fig. 16 and Table IL 

The values for ^^Digging Radius at 8-foot Elevation”, given in 
Table II, are theoretical figures which are generally not realized in 
practice. It would be conservative to use values of from 60 per 
cent to 80 per cent of those given in the table for actual working 
conditions. 

The output of a steam shovel depends on its size, the character 
of the material to be excavated, the ej95ciency of the crew, climatic 
conditions, location of material with relation to the shovel, relation 
of shovel to point of S.umping, efliciency of wagon or car service, 
etc. When working under favorable conditions, the maximum 
working capacity of a shovel will average about one-half of its 
theoretical capacity as rated by the manufacturers. A shovel is 
generally in actual operation about 40 per cent of the working time. 
The remainder of the time is spent in waiting for cars or wagons, 
and delays for repairs, coaling, watering, oiling, etc. The log of 
efficient shovel operation under favorable working conditions would 
be about as follows: 


Operation 

Time 
( per cent) 

Moving shovel 

10 

Breaking up rock, mucking, etc. 

10 

Waiting for cars or wagons 

15 

Uepairs 

5 

Actual loading 

60 

Total 

100 


Table III gives the actual output of about fifty shovels, which 
were in actual operation for several weeks. These records were 
collected by Mr. R. T. Dana, of the Construction Service Company 
of New York, 

Cost of Operation. The cost of operation of a steam shovel 
depends upon the class of work, the kind of material to be excavated, 
the size and efficiency of the machine, the peculiar conditions affect- 
ing each job, the facilities for removing the material, etc. 

Illmtratke Example. The type of shovel in general use for 
heavy excavation is a 70- or 80-ton machine equipped with a 2i-yard 
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dipper. In making a cut for a railroad or large canal, or in opening 
up a gravel pit, mine, or quarry, the shovel ordinarily makes a through 
cdt and then returns on a parallel cut, dumping into wagons or cars 
which move along the previous grade at a higher level. A typical 



arrangement would be as shown in Fig. 17. Under such conditions 
the cost of operation of a 2|-yard steam shovel in the excavation 
of clay and gravel, for a 10-hour day, would be as follows: 


Labor: 


Cost of Excavating Clay and Gravel 


1 engineer $5.00 

1 cranesman 3 . 50 

1 fireman 2.50 

§ watchman, @ $50 per month 1 . 00 

4 pitmen, @$1.75 each 7 . 00 

1 team and driver (hauling coal, water, etc.) 3.50 


Total labor, per day 
Fuel and Supplies: 

2i tons of coal, @ $4,00 
Oil, and waste 
Water 


$22.50 


$10.00 

1.50 

.50 


Total fuel cost, etc. $12 . 00 

General and Overhead Expenses: 

Repairs $5.00 

Incidental expenses 2 . 00 

Depreciation (5% of $12,000)* 3.00 

Interest (6% of $12,000)* 3.60 


Total general cost $13.60 


Total Cost of Operation per 10-hour Day $48 . 10 

Average Daily Excavation (cu. yd.) 1600 


Unit Cost of Excavating clay and ^^avel per cu. yd., $48. 10 4- 1600 — 00.03 

The same steam shovel used in the excavation of a stiff clay or 
shale would probably require the services of 2 extra laborers at 


*Based on a 20-year life and 200 working days per year. 
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$1.75 per day each. The average daily excavation would be 1000 
cubic yards, and the cost of operation woul4 be about $0r05 per 
cubic yard. 

For the excavation of rock which requires blasting, the addi- 
tional labor and expense would be as follows: 

Additional Cost of Excavating Rock 

Labor: 

4 pitmen, @ $1.75 each $7 .00 

2 laborers, @ $1,50 each • 3 , 00 

$10.00 

Fuel: 

1 ton of coal, @ $4.00 $-1 • 00 

Loosening Materials: 

Dynamite, caps, fuse, powder, etc. $1.50 

Total Additional Cost of Excavating rock ' $15.50 

Total Cost of Operating Shovel in Solid Roe,k per 10-hour Day $63 . 60 

Average Daily Excavation (cu. yd.) 900 

Unit Cost of Operation, per cu. yd., S63.G0-7'900= 00.07 

The above statement does not include the cost of transporting 
the shovel to and from the job, the cost of living and camp expenses, 
or office and other fixed charges. 



Fig. 18 . Bucyrus fihovol Filling Dump Cars with Clay 


The cost of the disposal of the excavated material varies from 
nothing when' the material is dumped upon the sides of the excava- 
tion (highway or canal construction on a side hill) to 15 or 20 cents 
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per cubic yard when the material must be hauled for a long distance 
and spread. The disposal consists of two operations: the hauling; 
and the dumping. The cost of hauling depends on the type of 
conveyance used, number of cars in train, length of haul, etc. The 
cost varies from 3 to 12 cents per cubic yard. The cost of dumping 
varies from | cent per cubic yard for wagons to K} cents per cubic 
yard for cars. Fig. 18 shows a shovel loading a train of side-dump 
cars with clay. Fig. 19 shows a large size steam shovel loading a 
train of box cars with limestone in a cement quarry. 


REVOLVING=PLATFORM TYPES 

Arrangement. There are several makes of revolving shovel 
which are alike in general arrangement and construction. The 



Fig. 20, Typo 1 Thcw Shovel Mounted upon Car WheeU 
Courtesy of The Thcw Automatic Shoud Cojnpany, Lorain^ Ohio 


essential features of the revolving shovel are a lower or truck plat- 
form and an upper or revolving platform on which are located the 
operating and excavating equipments. A tjTjical make of revolving 
shovel is shown in Fig. 20. 

Platforms. The lower or truck platform is eompo.sed of a 
rectangular structural-steel framework which is strongly braced and 
riveted. This platform rests on 2 steel axles, the front one pivoted 
and the rear one fixed in position. On the rear axle is located a 
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sprocket wheel, which is chain-connected to the engine and thus 
provides for the traction of the machine under its own power. The 
turning of the front axle governs the direction of the tractive move- 
ment of the shovel The wheels may be either wde-tired wood or 



Fig. 21. Details of Thew Hoisting Engine — Horizontal Double 
Reversing Type 


steel, or flanged railroad wheels when the shovel is to operate on a 
track. Upon the top of the platform is located a .large casting which 
comprises a circular gear, the roller track and the central journal 
or gudgeon, which supports the upper platform and works. 

The upper or revolving frame carries the machinery and lower 
end of boom and corresponds to the car body of the fixed-platform 
class of shovel. This platform is a rigid framework of structural- 
steel members which are strongly braced and riveted. A heavy cast- 
steel socket is located on the lower side of the platform and rests on 
the journal of the lower frame. The whole operating mechanism 
can revolve in a complete circle about the stationary lower frame. 

Power Equipment. The power equipment of a revolving steam 
shovel consists of a vertical boiler and independent engines for 
hoisting, swinging, and thrusting. 

The boiler is of the vertical, submerged multi-tubular type, and 
made to operate under a working pressure of from 100 pounds to 
125 pounds. The boiler feed consists of an ejector and a pump, 
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which can supply water to the boiler while the shovel is in operation. 
The boiler is located on the rear end of the upper platform. 

The engines are all double-cylinder, horizontal, and reversible. 
The swinging and hoisting engines are located in front of the boiler 
near the front end of the upper platform. The thrusting engine is 
located on the upper side of the crane or boom. The hoisting drum 
is controlled by a friction band which is operated by a foot lever. 
Fig. 21 shows the swinging and hoisting engines of a well-known 
make of revolving shovel. The thrusting engine in several makes 
is of the double, horizontal, reversible type which is used on shovels 
of the fixed-platform class. One make, tlie Thew Automatic Shovel, 
uses a very unique and efficient method of thrusting or crowding 
the dipper. A carriage or trolley to which is hinged the upper end 
of the dipper arm, moves horizontally along a track. As the carriage 
moves forward, the center of rotation of the dipper is changed and 
produces a prying action. The crowding motion is always in a 
horizontal direction. The movement of the carriage is controlled 
by the cranesman, who operates the throttle lever of the crowding 
engine. The throttle is also connected to a“^^trip’h which auto- 
matically shuts off the steam when the carriage reaches either end 
of the trackway, Fig. 20. 

Gasoline power can be used to great economic advantage when • 
coal is high in price and’ inaccessible. The prime mover is then a 
gasoline engine which is mounted on the rear of the platform and 
belt-connected to the operating units. 

The upper platform is provided with a housing of wood or cor- 
rugated steel for the enclosure and protection of the machinery. 

fexcavating Equipment. The crane or boom is a structural 
frame of steel, or of steel and wood. The lower end is hinged to the 
turntable and the upper end is supported by guy rods which extend 
to the rear corners of the upper frame. The boom is made in two 
sections and so arranged that the dipper handle may move between 
them. Upon the upper side of the boom is located the thrusting 
mechanism. 

The dipper handle is of steel, or hardwood reinforced with steel 
plates. The lower end of the handle is attached to the dipper. 
Upon the under side of the handle is the steel-toothed rack which 
engages the pinion of the shipper shaft, wffiich is the gear-operating 
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mechanism of the thrusting engine. In the Thew shovel, the dipper 
handle is made of steel and in two sections; the lower member tele- 
scopes into the upper section, and the two may be clamped in any 
position. 

The dipper is usually constructed of steel plates and forgings. 
The cutting edge is usually made of manganese steel and for hard 
soils is provided with tool-steel teeth wdiich can be removed and 
replaced when worn out or broken. 

Method of Operation. A revolving steam shovel is generally 
operated by a crew of 3 to 5 men; an engineer, a fireman, and 1 to 
3 laborers. The engineer controls the operation of the machine. 
The fireman feeds the boiler with fuel and water and keeps the 
machinery oiled and greased. The laborers haul coal, assist in the 
loading of the shovel in hard material, break down the bank, plank 
the floor of the excavation for the support of the shovel, etc. The 
engineer stands at the set of levers and brakes wdiich are located 
near the front end of the upper platform. The method of operation 
of this type of shovel is similar to that of the fixed-platform class, 
and the student is referred to the detailed description given under 
that section. Note, however, that in the case of the revolving 
shovel, there is no craiiesman, and the engineer directly controls 
the three operating motions of hoisting, swinging, and thrusting. 

The revohdng sho\'el will excavate any class of material, ex<*ept 
solid rock, wdiich must first be blasted dowm and broken into pieces 
of a size w’-hich can be handled by the dipper. The excavated 
material may be dumped into spoil banks along the side of the 
excavation, or into w^agons hauled by horses or traction engnu^s, or 
into dump cars hauled by dinkey locomotives over a narrow''-gage 
track. 

The dimensions and w^orking limitations of an efficient make of 
revolving steam shovel of the revolving-platform class are given in 
Fig. 22. In column 1 of the table the class numbers correspon<l 
to dipper capacities of i;, I J or f or 1 (for shale excavation), 
and I f cubic yards, respecti\xdy. 

The actual working capacities of revolving shovels depeml 
upon the nature of the material, depth of cut, efficiency of hauling 
equipment, efficiency of engineer, size, capacity, and 6ffi<*i(‘n(‘y of 
shovel, etc. In ordinary clay, under average w'orking conditions, 
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3Fig. 22, Diagram Showing Principal Dimensions of Standard Thew Shovels 
Courtesy of The Thew Automatic S'wrel Company, Lorain, Ohio 
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with a cut of from 5 feet to 10 feet, the output for a 10-hour day 
should average from about 500 cubic yards, for a |-cubic yard 
machine, to 1000 cubic yards for a If-cubic yard machine. 

OPERATING COSTS OF POWER SHOVELS 

Revolving Shovels. The revolving shovel is one of the most 
satisfactory and efficient machines for the excavation of* dry soils 
when the required output does not exceed about 1000 cubic yards 
per day. For light earthwork, where the excavation is widely dis- 
tributed over a wide area or within narrow boundaries for long 
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distances, this type of shovel is much more economical than its 
larger and heavier prototypes of the fixed-platform class. This 
character of work comprises allotment grading, highway and strc^et 
grading, railroad construction, cellar and reservoir excavation, sewer 
trench work, reclamation projects, stripping of quarries, operation 
of gravel pits, brick yards, etc. 

The size of revolving shovel in general use is the f-yard dipper 
machine equipped with traction wheels. The shovel begins at the 
surface and works its “way down on an easy slope to the final grade. 
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Then the path of the shovel may be varied to suit the requirements 
of the job, but usually it assumes the form of a series of parallel lines. 
At the completion of the work the shovel can pull itself up a tem- 
porary incline by means of a cable attached to a ^^deadman’’ or 
anchorage located in the original surface above. The path of a 
revolving shovel in excavating a cellar for a large reinforced-con- 
crete building is shown in Fig. 23. 

Illmtrative Example, The following example is a typical case 
of the use of a revolving shovel in quarry, gravel pit, or similar work, 
where the magnitude of the excavation warrants the installation of 
a transportation equipment of track and trains of dump cars. The 
shovel is a |-cubic yard dipper machine mounted on broad-tired 
wheels which move over heavy planking. The material is a glacial 
clay fairly free from rock and boulders and varying in depth from 
nothing to 6 feet. The material is dumped into 6-cubic yard side- 
dump cars which are hauled by a dinkey engine in trains of 4 ears 
each. The following cost schedule is based on a 10-hour worldng 
day. 


Cost of Operating a Revolving Shovel 


Labor: 

1 engineer $4.00 

1 fireman 2.50 

1 laborer 2 . 00 

Total labor cost, per day $8 . 50 

Fuel and Supplies: 

I ton coal, @ $4.00 $2.00 

i gal. cylinder oil, @ 40c .07 

gallon engine oil, @ 36c .04 

Waste, packing, etc. . 19 

Total cost of fuel and supplies $2.30 

General and Overhead Charges: 

Depreciation (based on 20-year life) $0.70 

Interest, @6% ' .84 

Repairs, and incidentals 1 . 00 

Total fixed charges |2 . 54 


$13.34 

00.045 


Total Cost for 10-hour Day 

Average Daily Output (cu, yd.) 300 

Unit Cost of Revolving Shovel Operation, per cu. yd., 
$13.34-1-300 = 
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In cellar and reservoir excavation, where the average cut would 
be 10 feet and the material loam, clay, and sand, the daily output 
might be increased to a daily average of 500 cubic yards by the use 
of sufficient cars or dump wagons to keep the shovel busy during 
60 to 70 p^r cent of its working time. This would make the average 
operating cost about 3 cents per cubic yard. 

In street gradings, where the material is dense and compacted 
by traffic and the cut shallow or an average of 1 foot, the conditions 
of successful operation would be more difficult than usual. If the 
shovel were properly supplied with l|-cubic yard dump wagons, 
and efficiently operated, the average output for a 10-hour day 
should be 250 cubic yards. This output would incur an operating 
cost of about 8 cents per cubic yard. 

Electrically Operated Shovels. Where electric power is avail- 
able in large quantities and at a low cost, recent experience has 
shown the economy of this type of power for the operation of power 
shovels. 

uichantages of Electric Poicer. Where electric power is inex- 
pensive, the cost of operation of an electric "’hovel is less than that 
of a steam shovel; with electric power at 3 cents per kilowatt hour, 
the cost of operation is about one-half that of steam-power machines. 
Under favorable supply conditions, the use of electric power is desir- 
able and economical for the following reasons : (1 ) less labor required 
for operation; eliminates the fireman and the shovel becomes a one- 
man machine; (2) eliminates the hauling and expense of coal and 
water; (3) greater economy of power; as power is used only when 
operating, and steam must be kept up continuously in case of the 
steam shovel; (4) operation is quieter, steadier, and quicker tlian that 
of the steam shovel; (5) eliminates the discomfort of freezing pipes 
in cold weather and of boiler temperature in hot weather; and (()) 
eliminates the trouble of banking fires at night and the delay in 
getting up steam at the commencement of work. 

Electrical EqnvpuienL The prime mover is the electric motor 
which may be operated by either direct or alternating-current 
service. The wound-rotor type of motor is used for direct-current 
service and the compound-wound motor for alternating-current 
service. The various sizes of motors for the various capacities of 
shovels are given in Table IV. 
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TABLE IV 

Sizes of Motors for Various Shovel Capacities 


Weight op 
Shovel 
( tons) 

Size op 
Dippek 
(cu yd.) 

Power ou Motors 

Hoist 

Ch p.) 

Swins 
(h p.) 

Thrust 
(h. p ) 

30 

1 

50 

30 

30 

35 

li 

50 

30 

30 

35 

li 

60 

30 

30 

35 

li 

75 

35 

35 

42 

n 

75 

30 

30 

65 

2 

100 

35 

35 

95 

3i 

150 

50 

50 

100 

4 

200 

80 

80 


The hoist and swing motors are mounted behind their respective 
engines and are geared to them through reducing gears. The thrust 
motor is mounted on the upper side of the boom, and geared to the 
pinions through proper reducing gears. 

Shovel service is particularly severe on electric equipment on 
account of the high power at low speed and the quick starting, 
stopping, and reversing of the machinery. The sudden stopping of 
the dipper in the bank, due to cutting too deep, or striking an obstruc- 
tion, or the sudden stopping of the boom in the act of swinging to 
one side, tends to stall the motor and burn it out. The use of auto- 
matic magnetic controllers and magnet switches has resulted in the 
efficient control and protection of the motor against such overloads. 

On revolving shovels, a single-motor drive has been found to 
be the more satisfactory on account of the economy in initial cost 
and the simplicity and flexibility of operation. 

The current is taken from trolley wires, or a transformer on a 
high-power line, and is received through the truck by wire cables. 
In the case of revolving shovels the current is transmitted to the 
motor above through copper rings on the truck frame and carbon 
brushes^ suspended from the rotating turntable. 

Field of Usefulness, The electric-power shovel is especially 
adapted for underground service in mines and tunnels, for plant 
service in the handling of ores, coal, fertilizers, etc., for excavation 
in large cities, for electric street-railway construction, and for brick 
yards, gravel pits, etc. Probably the best field of service for the 
electric-power shovel at the present time is the use of the electri- 
cally operated revolving shovel in the construction of city and inter- 
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urban electric lines. The track trenching usually requires the 
shallow excavation of dense, hard material to a uniform grade, and 
the revolving shovel is the most efficient excavator for this class of 
work. An electrically operated revolving shovel is shown in Fig. 24. 

Efficiency and Economy of Power Shovels. The steam shovel 
is one of the most universally serviceable and efficient of modern 
excavators. When the soil is sufficiently dry and firm to support 



Fig. 24, Electrically Operated Power Shovel 
Courtesy of Westinghouse Electric and Manufacturing Company^ Pittsburgh, Pennsylvania 


its weight and the work is of sufficient magnitude to warrant its 
use, it can be used economically for all classes of earthwork. Hand 
shoveling has been almost entirely superseded by power-machine 
shoveling on work where the amount of work will justify the cost 
of installation of the plant. The relative economy of the two 
methods may be determined approximately by estimating the cost 
per cubic yard by hand labor and the same cost by power machine, 
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including in the total cost by the latter method the items of plant 
installation, depreciation, interest, and repairs. 

A comparison can be made for the excavation of ordinary soil 
of loam, clay, and sand, under average working conditions, between 
power-shovel and hand labor. This discussion cannot be exact as 
there are many indeterminate and variable conditions of soil, labor 
eflSciency, etc., which will affect the results for the peculiar condi- 
tions of each case. However, the student is urged to study the 
method of analysis, as it can easily be applied to the investigation 
of other methods and of other types of machinery. 

lllustratim Example, Let us assume a loam and clay soil with 
few boulders or obstructions; the hauling to be done by 2-yard dump 
wagons of sufficient number to keep the hand shovelers or power 
shovel busy; the cut to average 8 feet, and runways to be arranged 
for the incoming and outgoing teams; the material first to be loosened 
in the case of hand shoveling. 


Loosening: 


Cost of Shoveling by Hand 


1 plow team, with driver and plow holder; 

Team, plow, and driver $3 50 

Plow holder 1 . 50 


Total labor cost, per day $5 00 

Repairs, depreciation, etc. 1 . 00 

Total Cost of Loosening $ 0 . (X) 

Total Amount of Loosened Material (cu. yd.) 400 

Unit Cost of Loosening Material, per cu. yd., |6.00-i-400= 00.015 

Shoveling and Loading: 

One man can shovel and load about 20 cubic yards per 10-hour day. 
Hence the plow should loosen enough material to keep 20 men busy. Load- 
ing dump wagons, these men can work efficiently in 4 groups of 5 men each. 
Each group of 5 men can load on an average 6 wagons per hour or 50 wagons 
per 10-hour day, allowing for delays. 

1 foreman $3.00 

20 laborers, @ $1.50 each 30,00 

Total labor cost, per day $33 . OO 

Repairs, incidentals, etc. 1 . oO 

Total Cost of Shoveling and Loading 
Total Amount of Earth Handled (cu. yd.). 400 

Unit Cost of Shoveling and Loading, per cu. yd., $34.00^400 
Total Cost of Hand Shoveling 400 cubic yards 
Unit Cost of Hand Shovehng, per cu. yd., $40.00-5-400 « 


$34.00 

= 00.085 

40.00 
00.10 
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Assume also a revolving steam shovel equipped with a f-yard 
dipper and operated by an engineer, fireman, and 2 pitmen. With 
good wagon service, the average output will be 500 cubic yards per 
10-hour day. The shovel will load on an average 30 wagons per hour. 


Cost of Power Shoveling 

Labor: 


1 engineer 

$5.00 



1 fireman 

2.50 



2 pitmen, @ $1.50 each 

3 00 



Total labor cost, per clay 


$10.50 


Fuel and Supplies: 




5 ton coal, $4.00 

$3,00 



Oil and supplies 

1.00 



Total fuel and supplies 


$4.00 


General and Overhead Charges: 




Depreciation* 

$1 00 



Interest t 

1 20 



Repairs and Incidentals 

1 SO 



Total fixed charge 


$4 00 


Total Cost of Operation pea* 10-hour Day 
Average Daily Output (cu. yd.) 

Unit. Cost of Power Shoved Operation, jx' 

r cu. y<l., 

500 

$18.50 

$18. 50 -i- 500 = 



00.037 


The above data show tliat the output is increased by 25 per 
cent at a reduction in cost of 05 per cent by the use of the steam 
shovel. The average loading time by hand shoveling wiis assumed 
as 10 minutes and for the steam shovel as 2 minutes. This means 
a saving of about 4 minutes per cubic yard by tlie use of the steam 
shovel. 

If the teams are paid at the rate of 50 <:*ents per hour for a 
lO-hour day, the economy in the value of the team time saved, 
for different shovel outputs, will be as follows: 


Economy in 

300 cu. yd. per 10~hr. day, at 3t niiii. 
400 cu. yd. per 10-hr. day, at min. 
500 cu. yd. jjor 10-hi'. day, at Sj min. 
GOO cu. yd. per 10-hr. day, at min. 

* Based on 5 per cent and 20-yoar life, 
t Based on G per cent and 20-yetir Ut'e, 
t Value of 3 noinutes is used as being coiii 


Team Cost 

000 rain, or 15 hrs. @ 50c $7.50 

1200 min. or 20 hrs. (o< ,50c 10.00 

1500 min. or 25 1ms. Qii 5()c 12.50 

ISOO luiri. or 30 hrs. <a, 50c 15.00 


I'^ativc, 
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Thus it will be noted that the saving in team time per lO-hour 
day, on the basis of an efficient shovel operation of 600 cubic yards, 
is nearly enough to pay for the operating cost of the shovel. Hence 
it is likevdse true that the economy resulting from the efficient use 
of a poAver shovel is often equal to the entire cost of shoA^eling and 
loading by hand methods. If the job comprised the removal of 
45,000 cubic yards and hand shoveling cost 10 cents per cubic yard, 
the use of a steam revolving shovel would effect a saving sufficient 
to pay for the cost of the machine. 

DREDGES 

DRY=LAND EXCAVATORS 

Preliminary Discussion. The steam shovel is not well ada|)ted 
to earthwork operations on wet or soft soils on account of the con- 
centration of the heavy load of the machine and loaded dipper over 
a long, narrow area. The crane or boom of the poAver shovel is 
short, of heavy construction, and produces great pressure over a 
small area of base. Hence, for the excavation of soft and Avet soils, 
especially on reclamation projects, it became necessary to devise a 
machine, similar in construction and operation to the power shovel, 
but Avith the load distributed over a wide base and Avith a long boom 
for the direct removal of the excavated material to spoil banks 
adjacent to the excavation. Thus was developed the dredge. 

Classification. Dredges may be divided into tAvo different 
classes: dry-land excavators, and floating excavators. The different 
types of dry-land excavators will be considered in this section and 
the different types of floating excavators in the following section. 

Dry-land excavators are those which move over and operate 
from the surface of the land. They may be classified as to their 
construction and method of operation as follows : scraper excavators, 
templet excavators, wheel excavators, tower •excavators, and walk- 
ing excavators. Scraper excavators may be subdivided into 
two general classes, as to their method of operation: the stationary 
dredge with pivoted boom, and the revolving dredge or excavator. 

STATIONARY SCRAPER EXCAVATOR 

During the past decade, the reclamation of thousands of acres 
of wet land in the Middle West and South, has required the con- 
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stmction of drainage ditches. For this work the stationary dredge, 
a light portable type of excavator, has been designed particularly 
for the economical excavation of the smaller sized channels. This 
machine is stationary only as regards its p6sition during excavation, 
as it is a traction machine. 

Construction, The machine consists of a framework of stand- 
ard structural-steel shapes, supported on two trucks. Each truck 
comprises a heavy steel axle with two broad-tired steel wheels of 
5-foot to 6-foot diameter. Some makes of excavator are supported 
on cateroillar tractors so as to distribute the load more uniformly 



Fig. 2.'!). Caterpillar Tractor 


over a larger area of wet soil. As in the view of one of these tractors 
in Fig. 25 , the framework supports the operating and excavating 
equipment. An excavator loading cars is showm in Fig. 26. 

Operating Equipment. Near the front end of the platform are 
placed the operating drums and gears w^hich are belt-connected to a 
kerosene or gasoline engine mounted near the rear end of the plat- 
form. The hoisting and drag-line drums are controlled by friction 
clutches operated by levers. 

These light excavators are operated almost entirel}^ by internal- 
combustion engines as they are clean, compact, easy to operate, and 
economical. A 25- to 50-horsepower kerosene or gasoline engine is 
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used, depending on size and capacity of machine. With a f-yard 
bucket and 50-foot boom, a 40-horsepower engine is of sufficient size 
to furnish the power for the excavation of all classes of soils. The 
engine is equipped with forced-oil feeder, gear-driven magneto, car- 
bureter, throttle, governor, large oil tank, etc. 

Excavating Equipment. The excavating equipment consists of 
the boom, and bucket or scoop. The boom is made of steel channels 
latticed and braced with truss rods. The lower end rests in a uni- 
versal joint at the front end of the platform, and the upper end is 
supported from the A-frame by cables and carries the sheave over 
which the hoisting cable passes. The bucket is a steel scoop pro- 
vided with tool-steel teeth for the excavation of dense and hard soils. 

Method of Operation. One man is required to operate the 
machine and he stands at the front and controls the machine by a 
set of levers. Tlie bucket is lowered to the surface by releasing the 
hoisting line. Then the drag line is hauled in and this pulls the 
bucket toward the machine, scooping up a thin slice of earth during 
its progress. When the bucket is near the machine and filled, the 
boom is swung to one side until the bucket is over the spoil bank, 
when it is inverted and dumped. 

Field of Usefulness. The stationary dredge of the light, port- 
able tM)e of construction is rapidly developing a wide field of eco- 
nomic service in earthw^ork. Being simple and light in construction, 
the machine can be set up in a short time and can move readily over 
fairly level ground. 

In reclamation work, this excavator is efficient in the excava- 
tion of open ditches up to about 40 feet in width. It can be used 
advantageously for the cleaning out of old ditches which have 
become silted up. For the excavation and back filling of trenches 
for drain tile from 24 inches to 42 inches in diameter, the scraper 
excavator is very efficient. 

When highway and railroad work are in ^vet soils, the light 
scraper excavator has proved its adaptability in the construction of 
cuts 4n*d embankments. The cuts can be made to any desired side 
slope and to any depth or width by making one or more trips on the 
same or different levels. The machine can borrow the material 
from one or both sides and construct the side ditches in the making 
of embankments. 
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The cost of operation will vary from 4 cents to 10 cents per 
cubic yard for an output of from 1000 to 500 cubic yards per 10- 
hour day, depending on soil conditions, efficiency of the operator, 
etc. The machine is generally operated by one man and one or more 
men are necessary for general service in the pit and about the work. 

REVOLVING EXCAVATOR 

Methods of Mounting, The most generally used type of dry- 
land scraper-bucket excavator is the revolving type. These machines 
may be mounted in three different ways as follows: 

(1) On skids and rollers, when the machine travels over the 
planks laid on the surface. The machine moves ahead by pulling 
itself up to its bucket, which acts as an anchor. 

(2) On trucks, when the machine is mounted on small, steel, 
4-wheel trucks. The machine moves ahead as in the case of 
skids and rollers. 

(3) On caterpillar tractors, when the machine is supported on 
4 moving platforms which are especially adapted for soft soil condi- 
tions and allow the machine to move ahead without the use of 
planking, tracks, etc. 

Construction. The essential parts of a scraper-bucket excava- 
tor are the substructure, consisting of the upper and lower platforms 
and turntable; the power equipment; and the excavating equipment. 
These essential parts are practically the same, as regards their 
method of operation, for all makes of drag-line excavator. These 
parts are shown in Fig. 27, 

The substructure consists of a lower platform, an intermediate 
turntable and an upper platform. The lower frame consists of a 
rectangular framework of structural-steel shapes. The frame is 
mounted in one of three ways stated above. Upon the upper sur- 
face of the lower platform is fastened the track upon which runs the 
moving circle. In the center is located the lower section of the 
central pivot. 

The turntable consists of a swinging circle, which is a steel 
frame carrying a series of flanged wheels. 

The upper framework or platform consists of steel shapes 
framed rigidly together. Upon the lower surface of its frame is 
placed the upper section of the central pivot. 
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Power Equipment. Scraper-bucket or drag-line excavators may 
be operated by steam, electric, or gasoline power. The steam equip- 
ment is the one generally used and will be discussed first. 

Steam Power, The power equipment of a steam-power exca- 
vator consists of the boiler, steam pump, injector, feed-water heater, 
main, and swing engines. The boiler may be either of the horizontal, 
locomotive type or of the vertical, submerged-tube type. The 
former is the more efficient for hard usage and the latter the more 
economical of space. A steam pressure of about 125 pounds is ordi- 
narily maintained under average conditions. A steam pump of the 



Fig. 28 . Interior View of Scraper Bucket Excavator. A, A-Pramo; B, Boiler; C, 
Hoisting Engine; £), Feed-Water Heater; E, Deck Winch; E, Swinging 
Engine; Q, Feed-Water Pump 

Courtesy of Lidgerwood Manufacturing Company, New York City 


standard duplex type is generally connected to a water supply from 
which the boiler is furnished by an injector, A feed-water heater 
is often necessary to purify alkali waters before they are admitted 
to the boiler. ^ 

The main or hoisting engines are of the horizontal, double- 
cylinder, friction-drum type. The swinging engine may be a part 
of the main engine or a separate mechanism. The latter method is 
the more satisfactory. The hoisting engine in this case has two 
drums, one for the hoisting cable and the other for th% drag line. 
These drums are often controlled by double-band outside friction 
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clutches operated by auxiliary steam rams. The swinging engine is 
of the steam, reverse type and drives, through a chain of gears, a 
pinion which operates the large circular rack on the lower frame. 
The power equipment of a typical drag-line excavator is shown in 
Fig. 28. 

Electric Power. Where electric power is available and reason- 
able in cost, it is advisable to use electric motors, in place of the 
steam-boiler equipment. Either alternating or direct current may 
be used. The motors may be gear or belt-connected to the shafts 
of the hoisting and swinging engines. The drums of these engines 
are controlled by outside-band friction clutches, which are actuated 
by pneumatic-thrust cylinders. A small belt-connected air com- 
pressor with receiving tank supplies the compressed air for the rams. 
On a 12{)-ton machine equipped with a 2|-yard dipper, a 115-horse- 
power, GO-eycle, 3-phase motor for the hoisting engine, and a 50- 
horsepower, GO-eycle, 3-phase motor for the swinging engine are 
suitable for the power equipment. The cost of current will vary 
from I to 1 cent per cubic yard, depending on the market price. 

The reliabilit}', cleanliness, and economy of this form of power 
are strong factors in favor of its use. It has proved very advanta- 
geous in reclamation work in the arid regions of the West, where coal 
and water are scarce and expensive, and electric power is available 
from near-by transmission lines of water-power plants. 

Gasoline Power. Gasoline and kerosene engines have been 
successfully used in the operation of the machinery of the smaller 
si/vcs of scraper-bucket excavators. The engine is mounted on a 
base jrst to the rear of the drum mechanism to which, it is belt- 
connected. A 50- to 80-horsepower engine is necessary for the 
cificient operation of hoist and swinging engines. The drums of 
the hoisting mechanism are provided with outside-band friction 
clutches, which are controlled by pneumatic-thrust cylinders. 
Double-cone friction clutches are used to operate the drums of the 
swinging mechanism. A small air compressor actuated by a belt 
connection with the engine furnishes compressed air to a recci\'ing 
tank. The air is supplied to the thrust cylinders, which operate 
the band friction clutches on the drums. A water tank for supplying 
water to c(^l the engine cylinder and a gasoline supply tank are also 
placed on the upper platform near the engine. 
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The gasoline engine is the most economical type of prime 
mover or power producer in localities where coal and water are 
scarce and expensive, and electric power is not available. 

Excavating Equipment. The excavating equipment consists of 
the A-frame, boom, and bucket. 

The A-frame is generally a framework, shaped like the letter A, 
composed of wooden or steel members. This frame is located near 
the front end of the platform. The top of the boom is connected 
by cable with the top of the frame which is also guyed back to the 
two rear corners of the platform. The top of the boom may be 
raised and lowered by means of a wire cable, which passes from the 



Fig. 29. Page Scraper Bucket 


end of the boom over a sheave at the top of the A-frame and thence 
down to the deck winch. 

The boom is generally a steel framework which is pivoted to 
the front end of the platform. The upper end of the boom is framed 
so as to form a boxing for one or more sheaves over which the hoist- 
ing cable passes. 

The bucket may be one of three types: the scraper bucket, the 
clam-shell bucket, and the orange-peel bucket. The last two types 
will be discussed in the section under ^Tloating Dipper Dredges”, 
Part 11. The scraper bucket is the type generally used with a 
drag-line excavator. It consists of a box-shaped scoop made of 
heavily reinforced, shaped steel plates. The lower front edge is 
the cutting edge and is made of manganese steel and for hard material 
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is provided with teeth. There are several makes of these buckets, 
which differ only in their details of construction. The Page bucket 
is shown in Fig. 29. 

Method of Operation, A steam-operated machine requires the 
services of four men : an engineer, a fireman, and two laborers. The 
engineer stands at the front end of the platform and by means of the 
levers and brakes controls the entire operation. The fireman keeps 
the boiler fed with fuel and water and has general supervision of 
the machinery. The laborers act as pitmen and are of general serv- 
ice about the machine. The fireman can be eliminated in the case 
of the excavators operated by electric motors or internal-combus- 
tion engines. 

The operation of excavation commences with the bucket in the 
first position shown in Fig. 27. The engineer releases the hoLsting- 
linc and drag-line drums and allows the bucket to drop to the surface, 
where it will be in the second position showm in Fig. 27. In descend- 
ing, the weight of the bucket maintains its vertical position and forces 
the cutting edge into the soil, giving it an initial bite. With the hoist- 
ing line still released, the operator starts up the drag-line drum and 
pulls the biK'ket toward the machine. The first pull on the drag 
line tilts the bucket to the proper position for the penetration of the 
soil. By a slight manipulation of the hoisting line, the proper angle 
of the bucket may })e kept for a deep cut in soft soils or for a thin 
cut in hard soils. When the bucket is filled, the drag-line drum is 
set and the lioisting drum is started, and this automatically raises 
the front end of the bucket and thereby prevents the spilling of the 
contents during the swing to the spoil bank. The front end of the 
bucket is held up by means of the tension of the dumping line which 
is the iii)}jer branch of the drag line. See third position of the 
})iieket in lug. 27. When the dumping position is reached, the 
operator releases the drag line and the bucket revolves into a vertical 
I)osition and dum])s. The tension is applied or released by pressure 
on the brake lever actuating the drag line and hence the operation 
of dumping is always under the control of the operator. 

Cost of Operation, The cost of operation of a scraper-bucket 
excavator depends on the class of work, the kind of material. to be 
handled, the size of the machine, th.e efficiency of the operator, the 
character and cost of the power used, etc. 
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Illustrative Example. The type of machine in general use is a 
steam-power excavator, equipped with a 2|-yard bucket. Such a 
machine, on ditch or railroad construction should excavate about 
1200 cubic yards of loam and clay during a 10-hour working day. 
The following is a typical case of the cost of operation, under such 
conditions, for a 10-hour day: 


Operating Cost of Steam-Power Scraper-Bucket Excavator 


Labor: 

1 engineer 

$5,00 


1 .fireman 

3.00 


2 laborers, @ SI. 75 each 

3.50 


1 team and driver (hauling coal, etc.) 

3.50 


Total labor cost, per day 


$15.00 

Fuel and Supplies: 

2 tons of coal, @ S4.00 

$8.00 


Oil, and waste 

1.75 


Water 

0.35 


Total fuel and supplies 


$10.10 

General and Overhead Expenses: 

Repairs 

$4.00 


Incidental expenses 

2.00 


Depreciation (10% of $10,000)* 

5.00 


Interest (6% of $10,000)* 

3.00 


Total general and overhead expense 

$14.00 

Total Cost of Operation for 10-hr. Day 


$39.10 

Average Daily Excavation (cu. yd.) 


1200 

Unit Cost of Scraper-Bucket Excavating, cu. yd., $39.10-r 1200 = 00.033 



* Based on a life of 10 years and 200 working days per year. 
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Field of Usefulness, The field of work of the drag-line exca- 
vator has become a wide one since 1910. Its early use was largely 
in reclamation work, the construction of ditches and dikes on irriga- 
tion and drainage projects. Its great length of boom gives this 
excavator a wide radius of operation and permits of the deposition 
of material in spoil banks at a sufiicient distance from the sides of 
the cut to prevent caving of the banks. The drag-line principle 
permits tl)e excavation of material at a considerable depth below 
the surface and its elevation to a correspondingly high elevation 



Fig. 31. Kevolvinp; Excavator on Caterpillar Tractor Operating on Drainage Work 


above the surface. The limitations of the drag-line excavator are 
shown in Fig. 30. 

The use of the caterpillar tractor allows a heavy machine to 
move over soft, wet soils on drainage work. The machine starts at 
the lower end of the canal and excavates as it moves upstream, thus 
allowing the surplus soil water to drain off through the new channel. 
The careful operation of the bucket will result in the construction of 
a canal with smooth and uniform bottom and side slopes. An 
example of this class of earthwork is showm in Fig. 31. Recent 
experience in the South and West has proved the efficiency of this 
type of excavator in the construction of dikes and earthen dams on 
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reclamation projects and embankments on railroad work. The 
machine moves parallel to the work and borrows the material from 
one side, or moves ahead of the work and borrows the material from 
both sides. 

Earthen dams and dikes, if of large size, should be made in 
layers of about 6- to 8-inch depth, and each layer wetted and rolled 
by a heavy steam roller before the deposition of the material for the 
next layer. Small dikes and railroad fills can be satisfactorily 
built without wetting and rolling. The drag-line excavator saves 



Fig. 32, Drag-Line Excavator Operating on Placer Mine in Siberia 


the haulage equipment necessary in this class of earthwork where 
either an elevating grader or a power shovel is used. 

The scraper-bucket excavator is very efficient in the excavation 
of gravel pits and in stripping soil from quarries and mines. When 
the power shovel has become drowned out of a pit which has been 
flooded, the drag-line machine can 'work from a higher level and 
excavate for a considerable distance below the water. Fig. 32' 
shows a drag-line excavator, equipped with a l|-yard bucket and a 
65-foot boom, which operated successfully in 1915 on a larg.e placer 
mine in eastern Siberia. Such a machine has proved to be very 
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economical where conditions do not warrant or permit the use of a 
large hydraulic dredge. 

TEMPLET EXCAVATOR 

Considerable difficulty has been experienced in the maintenance 
of drainage and irrigation channels. This has been caused by their 
rapid filling up with silt, debris, and vegetable growth. Many forms 
of dredges construct the channels with rough bottoms, uneven sides^ 
and steep banks, which are subject to subsequent caving. These 
irregularities in the surfaces of the channels retard the flow of the 
water and augment the deposition of silt, d6bris, and other heavy 
materials carried by the water in suspension. During the decade 



Fig. 34. Narrow-Bottom Templet Excavator 
Courtesy of F. C. Austin Drainage Excavator Company, Chicago 


1905-1915, a unique type of excavator, called the templet excavator, 
came into use for the construction of open ditches with true and 
smooth side slopes and grades. 

Construction. A double-faced, reversible, positive-cleaning 
bucket moves along a guide frame, which is shaped at its lower 
section to the desired cross-section of the ditch. The guide frame is 
supported on a platform or framework composed of structural-steel 
members, strongly braced and bolted together. This platform is 
supported on wheel trucks or caterpillar tractors, which are neces- 
sary for soft, wet soils. Templet excavators with wide and with 
narrow frames are shown in Figs. 33 and 34, respectively. 

Power Equipment. Power for the operation of the machine 
may be furnished by a steam-power equipment or by an internal- 
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combustion engine. The latter type of power equipment has gener- 
ally been founjl to give very satisfactory results and to be cleaner, 
cheaper, and simpler in operation than the ordinary steam plant. 
If a steam engine and boiler are used, a 25-horsepower to 40-horse- 
power engine will be required, while a gas engine for the same 
machine should have from 50 horsepower to 80 horsepower. The 
power plant is mounted on the central part of the platform and is 
operated with a set of levers by one man. 

Excavating Equipment. The excavating equipment consists of 
the guide frame and the bucket. The guide frame is made up of 2 



Fig. 35, Limitations of Templet Excavator with Narrow-Bottom Frame 
Courtesy of F. C. Austin Drainage Excavator Company, Chicago 

steel members which are placed parallel and form a track over which 
the bucket moves. This frame is made in two shapes at its bottom 
section to provide for the excavation of narrow and of wide ditches; 
the side slopes are nearly 1:1. The frame is well braced by steel- 
frame members and can be raised and lowered through the platform. 

The bucket is a rectangular-shaped box with 2 open ends and 
cutting edges. A plunger head fits inside the box section. 

Method of Operation. The guide frame is lowered to the ground 
surface and the bucket drawn down and along the bottom of the 
frame. As it moves along it cuts a thin slice of earth w^hich is 
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carried on to the upper section of the frame. Here trips are located 
and they push the plunger head through the bucket and thus the 
contents are discharged into either wagons or cars or upon a spoil 
bank below. As the bucket moves back and forth along the frame, 
the latter is lowered so as to gradually feed the bucket into the 
earth and increase the depth of cut. Thus a section of ditch prism 
about 3| feet in length is made with one position of the machine. 
The machine then moves ahead and cuts another section of ditch, 



Fig. 36. Limitations of Templet Excavator with Wide-Bottom Frame 
Courtesy of F. C, Austin Drainage Excavator Company, Chicago 


and so on. The limitations of the two types of templets — narrow 
and broad bottoms — are given in Figs. 35 and 36. 

Cost of Operation. The gasoline-power machine equipped with 
caterpillar tractors is the type of templet excavator, which is most 
generally used in the excavation of channels in loose and soft soils. 
For the operation of this machine a crew of 3 to 4 men would be 
required; an engineer, an assistant, a laborer, and a teamster. A 
steam-operated machine, run on a track would require the services 
of one or two extra men to haul fuel, move frack, etc. The engineer 
operates the bank of levers which control the movement of the 
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bucket, the raising and lowering of the frame, and the tractive move- 
ment of the machine along the surface. The assistant keeps the 
machinery oiled and in good working order. The laborer provides 
planking or tracking where necessary, and does general service about 
the machine. The teamster hauls the gasoline, water, and supplies 
necessary for the work. 

lllustratiw Example. The cost of operation of a typical machine 
in the construction of a drainage channel through alluvial soil under 
favorable conditions would average about as follows for a 10-hour 
day: 

Operating Cost of Templet Excavator 

Labor: 

1 engineer 
1 assistant 
1 laborer 

1 team and driver 

Total labor cost, per day 
Fuel and Supplies: ■ 

35 gallons of gasoline, 20c 
Oil, waste, etc. 

Total fuel and supplies 
General and Overhead Expenses: 

Depreciation (12 J% of $12,000)* 

Interest (6% of $12,000)* 

Repairs and incidentals 

Total general and overhead 

Total Cost of Operation for 10-hou 

Total Excavation (cu. yd.) 

Unit Cost of Templet Excavating, per cu. yd., $39.00—700 = 00.055 

Field of Usefulness. A water channel, to secure highest effi- 
ciency of operation, should have a true grade and uniform -and 
smooth side slopes. On irrigation and drainage projects, the dis- 
tribution canals and open ditches are peculiarly susceptible to filling 
up with silt, debris, and vegetable matter during seasons of low flow. 
In the case of small ditches, this filling up may become so great in a 
few years as to render the channel practically useless. This means 
that these artificial w^-aterways must be cleaned out every few years 
in order to maintain their efficiepicy and capacity. In order to 


$4.00 

2.50 

2.00 

3.50 


$7.00 

1.00 


$12.00 


.00 


$10.00 

4.80 

4.20 


expense 
r Day 


19.00 


700 


$39.00 


* Based on 150 working day.s a year and an 8-year life. 
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reduce this maintenance expense to a minimum, it is advisable to 
construct the channels as nearly mechanically perfect as possible. 

The templet excavator is the best form of excavator for the 
construction of an open channel, where the soil conditions are favor- 
able. In alluvial soils, such as loam, clay, fendy loam, and marl, 
the machine does very satisfactory work. But in hard soils, such 
as hard pan or indurated gravel, and in lands where many obstruc- 
tions such as stumps, boulders, and roots occur, the progress is slow 
and difficult and the work expensive. 


WHEEL EXCAVATOR 

The wheel excavator is a machine ,which has been devised to 
excavate small open ditches on reclamation work. Most types of 



Fig. 37. Wheel Excavator Constructing Small Drainage Ditch. 


excavators are unfitted on account of size and method of operation 
to construct the smaller lateral ditches of drainage and irrigation 
systems, and there has been a great demand, beginning in the 
decade of 1905-1915, for a small, light, portable machine, which can 
excavate to a true and uniform cross-section. 

Construction. The ditcher consists of a frame which supports 
the power equipment on the front end, and a pivoted framework 
containing the excavating wheel on the rear end. The platform is 
supported at the front on an axle which has 2 broad-tired steel wheels, 
and at the rear by 2 caterpillar tractors, which allow the machirie 
to operate in wet, soft soils. A view of a wheel excavator con- 
structing a small drainage channel is shown in Fig. 37. 
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Power Equipment. The power may be supplied^ either by a 
steam or internal-combustion engine. The earlier machines were 
supplied with the former type of engine but the more recent machines 
are nearly all equipped with gasoline engines. These gasoline 
engines are generally of the marine type and made with 4-cycle 
multiple cylinders, ranging from 20 horsepower to 90 horsepower. 
They are provided with high-tension magneto and dual ignition. 

The motive power is transmitted to the wheels either by sprocket 
chain or bevel-gear drive. 

Excavating Equipment. The excavating equipment consists of 
the excavating wheel and belt conveyor. The wheel is an open steel 
frame, around the periphery of which are attached from 8 to 12 



Fig. 3S. Diagram of General Dimensions and Specifications of Wheel Excavators 


buckets of scoop shape. At the rear and near the upper part of the 
wheel is placed the belt conveyor, which projects out a considerable 

distance either side of the machine^. — - - 

Method of Operation. The excavating wheel revolves either 
on a central axle or anti-friction wheels placed along its rim and 
each bucket cuts out a thin slice of earth which is deposited on the 
machine end of the belt conveyor, when the bucket reaches the top 
of the wheel. The operator gradually feeds the wheel into the 
ground as the wheel revolves. After one section has been dug to 
the required depth, the machine moves ahead several feet under its 
own power and another section is dug, and so on. The sizes, limita- 
tions, and capacities of the various sizes of a well-known make of 
wheel excavator are given in Fig. 38 and Table V. 
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CompUmejUs of Buckeye Traction Ditcher Company, Findlaj, Ohu 
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Cost of Operation. The cost of operation depends on the size 
of the job, the size and make of excavator, the character and condi- 
tion of the soil, the efficiency of the operator, etc. 

Ilhistrative Example, With a machine which digs a ditch with 
a top width of 4 feet 6 inches, an average depth of 3 feet 6 inches, 
bottom width rounded to 12 inches, and side slopes of about |:1, 
the average cost of operation for a 10-hour day would be about as 
follows: 

Operating Cost of Wheel Excavator 


Labor: 


1 operator, @ $125 per month 

1 assistant 

1 laborer, @ $2.00 

1 team and driver 

$4.00 

2.50 
2.00 

3.50 


Total labor cost, per day 


$12.00 

Fuel and Supplies: 

30 gallons gasoline, @ 20c 

Oil, waste, and supplies 

$6.00 

1.00 


Total fuel and supplies 


17.00 

General and Overhead Charges: 

Depreciation (12-|% of $6000)* 

Interest (6% of $6000)* 

Repairs and incidentals 

$5.00 

2.40 

4.60 


Total general and overhead expense 


$12.00 

Total Operating Cost per 10-hour Day 
Average Progress per Day (ft.) 

Average Daily Excavation (cu. yd.) 


2000 

700 


Unit Cost of Wheel Excavating, per cu. yd., $31. 00 -=-700= 00.044 

Field of^Usefulness. The wheel excavator is the most practical 
form of excavator for small ditches where the soil conditions are 
favorable. This machine cannot excavate economically very hard, 
dense soils, or where large quantities of stumps, boulders, and other 
obstructions are present. In glacial clay, alluvium, marl, and 
similar soils, this excavator operates very smoothly and satisfactorily. 

In irrigation and drainage systems, where the smaller ditches 
run full only a small part of each year, a large amount of silt, debris, 
and vegetation gradually accumulates. These obstructions in the 
course of a few years will gradually fill up and greatly reduce the 

* Based on 150 working day.s a year and an 8-year life. 
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carrying capacity of the channels. Hence it is necessary to con- 
struct the smaller channels to as near true grade and cross-section as 
is practicable. In open, porous soils, such as occur often on irriga- 
tion projects, it becomes necessary to line the ditches with some 



Fig. 39. Tower Exeavator Oporaliiig on New York Burge Canal 


iijipervious material such as concrete to prevent large seepage losses. 
In such cases it is a great advantage to excavate a channel, which 
is to be subsequently lined, with a true grade and smooth side slopes, 
so that the form work for the concrete may be set without the extra 
labor and expense of trimming and shaping the excavation. 
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TOWER EXCAVATOR 

The tower excavator is a unique type of machine wliich was 
developed and used with success several years ago on the Chicago 
Drainage Canal and recently on the construction of the New York 
State Barge Canal. As will be seen from Fig. 39, this excavator 
derives its name from its principal part, which is a movable tower. 

Construction, The tower is a framed, timber structure, the 
height of which is determined by the width of the area to be exca- 
vated. The tower rests on a platform or car, which is braced 
by overhead, horizontal-chord, combination trusses. This car is 
mounted on 4 solid, double-flanged cast-steel wheels generally about 
14 inches to 16 inches in diameter and with 4-inch treads. The 
wheels run on a track, which consists of 80-pound to 90-pound rails, 
spiked to cross ties, which are bolted to 30-foot planks. The car 
and tower are moved ahead by a cable which passes over a sheave 
on the car and thence to a ‘'deadman’’ or anchorage placed at a suit- 
able point ahead of the car, and then back to a drum on the engine. 
The tower is braced to the car by cables which extend from the top 
of the tower to the rear corners of the car. 

Power Equipment. The power equipment is placed on the rear 
of the car and consists of a vertical boiler and a double-drum hoist- 
ing engine. The engine is usually of the vertical, reversible type, 
with double, 40-inch by 12-inch cylinders, and equipped with 
friction-clutch control for the drums. 

Excavating Equipment. The excavating equipment consists 
essentially of a 2-line scraper bucket. At the rear of the bucket is a 
frame carrying 2 sheaves at right angles to the cutting edge, which 
is strongly reinforced and provided with teeth for the excavation of 
hard material. On the bottom of the bucket are attached 2 curved 
shims, or shoes. The front of the bucket is connected to the drag- 
line drum of the engine by a cable which passes over a sheave sus- 
pended on the front side of the tower about J of its height from the 
base. Another cable extends from the hoisting drum of the engine 
over a sheave at the top of the tower, then between the sheaves on 
the bail of the bucket and then to an anchorage at the far side of the 
excavation. 

Method of Operation. The bucket is lowered over the hoist 
line by allowing it to slide down the cable by its own weight, to the 
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far side of the cut. Then the bucket is loaded by pulling it toward 
the tower by winding up the drag-line cable. When the spoil bank 
is reached, the hoisting cable is raised and the bucket is overturned 
and dumped. The bucket is returned to the excavation by still 
further tightening the hoisting cable and releasing the drag-line 
cable, whereby the bucket rises and slides back to the starting 
point. Where a tower 65 feet in height has been used, a reach of 
210 feet from the far side of the excavation to the near side of the 
spoil bank was attained with efficiency of operation. A bucket, o! 



2-cubic yard capacity, made an average output of 3 cubic yards and 
was operated at the rate of 4 cubic yards per minute. 

A crew of from 5 to 9 men is required to operate a tower exca- 
vator, depending on the magnitude of the job, the character of the 
material to be excavated, etc. Under average conditions, there will 
be required an operator, a fireman, a tea,m and driver, and 3 
laborers. The operator is stationed on a platform on the rear side 
of the tower and at about J its height. He controls the machinery 
by a set of levers and brakes and has an unobstructed view of the 
work. The fireman keeps the boiler and machinery supplied with 
fuel, water, and oil, and in proper working condition. The team and 
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driver haul fuel, water, and supplies to the work. The laborers 
move the track and perform general service about the work. 

Double=Tower Excavator. A double-tower excavator was used 
some years ago on a section of the Chicago Drainage Canal. A 
diagrammatic view of this excavator is shown in Fig. 40. As mil be 
noted from the plan, the inclined booms were so designed that a 
straight line from the apex of either tower to the point of the oppo- 
site boom, clears the side of the tower. This allowed each bucket 
to clear the tower and empty directly on the adjacent spoil 
bank, 

A double-drum hoisting engine was located on the side of the 
platform of each tower. Each bucket was operated by a drag line 
and a hoisting line. The buckets were loaded, dumped, and returned 
to the excavation as is described above for the single tower excavator. 
By changing the location of the suspended sheaves, the position of 
the bucket in digging was altered so as to reach the entire half width 
of the canal prism. This machine, in the excavation of a canal 
section having a bottom width of 26 feet, side slopes of 2:1, and an 
average depth of 27 feet, through a clay soil, did very satisfactory 
work. 

Cost of Operation. Illmtrative Example. The following may 
be taken as an estimate of the cost of operation of a single-tower 
excavator, equipped with a 75-foot tower, controlling a 250-foot 
width of excavation, a 2-yard scraper bucket, and a 10 X 12-inch 
double-drum, vertical hoisting engine. The excavated material would 
be dumped upon a spoil bank at the tower side of the excavation 
and into wagons or dump cars by means of a loading platform. A 
train of four 5-yard dump cars would be loaded in about 15 minutes. 
An average output of 600 cubic yards would be attained in the 
excavation of a glacial clay under average working conditions during 
a 10-hour working day: 

Operating Cost of Single-Tower Excavator 

Labor: 


1 engineer 

$4.00 

1 fireman 

2.50 

1 team and driver 

3.50 

3 laborers, @ $2.00 each 

6.00 

Total labor cost, per day 

116.00 
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Ftiel and Supplies: 

I ton of coal, @ 14.00 
Oil, and waste 

Total fuel and supplies 

General and Overhead Expenses: 

Depreciation, (10% on $2000)'^ 
Interest (6% of $2000)* 
Repairs, and incidentals 


$3.50 

0.50 


$4.00 


$1.40 
0 80 
5.50 


Total general expense 


$7.70 


Total Cost of Operation for 10-hr. Day $27 . 70 

Average Excavation per lO-hr. Day (cu. yd.) 600 

Unit Cost of Single-Tower Excavating, per cu. yd., $27.70 -r 600 == OD . 046 


Field of Usefulness. The tower excavator was originally used 
in canal excavation where the cross-section was very wide with a 
comparatively shallow depth. When the top width of a channel is 
over 80 feet, it becomes necessary to use drag-line excavators in 
pairs, one along each bank, or a floating dipper dredge which shifts 
from one side of the channel to the other. The tower excavator 
can cut the full width of the channel at one set-up and complete the 
section as it moves along. This type of excavator could not be 
used satisfactorily in very wet soils, or where rock occurred in great 
quantity. 

The tower excavator is especially efficient in the excavation of 
large, shallow areas such as reservoirs, athletic fields, and the base- 
ments of large buildings. In such cases, it might be advisable to 
have the tower or towers move over curved tracks; the center of 
curvature being the point of anchorage of the hoist cable. 

Quarries, surface mines, and gravel pits can be economically 
stripped with a tower excavator, when the area covered is sufficient 
to warrant the installation of the plant and the soil conditions are 
favorable to uniform scraper-bucket operation. 


WALKING SCOOP DREDGES 

The walking dredge is rather a novelty in the field of excavating 
machinery and derives its name from its ability to move over the 
ground under its own power and to turn short angles or curves with- 
out sliding or skidding. The walking scoop type was devised about 
1905, and is similar in general construction and operation to the 

’•'Based on a 10-year life and 150 worMng days per year. 
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floating dipper dredge. Another type, placed on the market in 
1914, is an adaptation of the ^Valking” principle to the drag-line 
excavator and will be discussed later. 

Construction. The walking scoop dredge consists essentially 
of a wooden hull supported on 6 legs or feet and supporting the 
operating machinery and excavating equipment. The hull is con- 
structed of heavy timbers and is braced longitudinally by large, 
overhead, wooden trusses. It is usually made of suflScient width to 
straddle the ditch which it is excavating. On the front of the hull 
is placed the A-frame, which consists of two heavy timbers, bolted 
to the sides of the hull at their lower ends and joined at the upper 
ends to a ‘‘head” casting. The A-frame sets in nearly a vertical 



Fig, 41. General View of Walking Scoop Dredge 

plane and is braced to the rear corners of the hull by wire cables 
which extend to the top of the frame. 

Operating Equipment. The operating equipment for steam 
power is similar to that used for a floating dipper dredge. The 
boiler is placed at the rear of the hull, and in front of it are the 
hoisting and swinging engines. These will be fully discussed in the 
section entitled “Floating Dipper Dredges”. 

On several jobs, it has been found to be more economical to use 
a gasoline engine instead of the steam equipment. Engines of the 
multiple-cylinder marine type are generally used and vary from 16 
horsepower to 50 horsepower, depending on the capacity of the exca- 
vator, the size of the ditch, and the character of the soil. A macliine 
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with a 40-foot boom and a |-yard dipper has been satisfactorily 
operated by a 50-horsepow’'er engine. 

Walking Equipment. The hull is supported at each of its cor- 
ners by a timber platform shaped like a large stone boat. Each 
^'foot'' is about 6 feet wide, 8 feet long, and 4 inches thick, and has an 
iron rod bolted across the bottom near the front edge to prevent 
slipping. Each pair of feet is connected by a timber so that the 
two feet will move conjointly. Each foot is pivoted to the hull and 
' connected to a drum of the swinging engine by a chain, so that the 
feet may be turned by the revolution of the drum. In the cent(‘r 

of each side or midway betw’^cen 
the corner feet is a center foot 
similar in construction to the corner 
feet. On the under side of each 
center foot, a transverse 6-inch by 
6-inch timber is bolted to prevent 
sliding or slewing. A large timber 
extends from the top of each center 
foot, between each pair of trusses, 
where it is pivoted. A chain, one 
end of wdiich is fastened to the side 
timbers of the hull, passes over two 
pulleys attached to the frame on 
which the foot support is pivoted, 
and then passes along the hull to the 
rear corner and across the back end 
to a drum near the center of the hull. 

The movement of the excavator is effected as follows: The 
drum is revolved and the chain pulls the foot support gradually to 
a vertical position. This raises the dredge from its corner feet and 
shoves it ahead about 6 feet. The rear chain is then released and 
the weight taken off the center feet, which are pulled ahead by a 
chain attached to a drum, located near the front part of the hull 
A general view of a walking scoop dredge is shown in Fig. 41. 

Excavating Equipment. The excavating equipment consists of 
the boom, dipper handle, and dipper, all of which are of unusual 
design in this machine. 

The boom is made up of two parts; the upper part is supported 
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at its lower end on a turntable, similar to those used on a floating 
dipper dredge. The upper end is supported by a cable from the 
peak of the A-frame. The lower part of the boom is pivoted at one 
end to the lower end of the upper section and on its outer end is 
pivoted an iron-trussed- framework shaped like a walking beam. 
This framework is the dipper handle, to the lower end of which is 
attached the dipper which is shaped like a slip scraper. The dipper 
and dipper handle are shown in Fig. 42. 

A chain or cable passes from the upper end of the handle to a 
drum on the hull. By winding up this chain or cable, the top of 
the frame is pulled back. A chain or cable is also fastened to the 
lower end of the handle at the back of the scoop. This line passes 
over sheaves in the outer ends of the booms and thence to a drum 
on the hull. The method of excavation is as follows: The lower 
section of the boom is lowered until the tip of the scoop is at the 
required elevation; the line attached to the upper end of the dipper 
handle is drawn in by revolving the drum, and the scoop is thus 
forced into the earth. After the scoop is filled, the lower section of 
the boom is raised and simultaneously the whole boom is swung 
to one side until the scoop is over the spoil bank, when the 
upper line is released and the lower line is drawn in until the 
scoop is pulled back to the boom and the contents of the scoop are 
dumped. 

The walking scoop dredge can move across fairly level land at 
the rate of about 1 mile in a 10-hour day. It can make a quarter 
turn in about 50 feet. It may be operated as a rear or head-on 
excavator. In the first case, the machine starts at the outlet and 
works upstream, backing away from the excavation similar to the 
drag-line excavator, w4iile in the latter case, the machine starts at 
the upper end of the channel and straddles it as it works downstream. 

WALKING DRAQ=LINE EXCAVATOR 

This machine is an adaptation of a walking traction device to 
the drag-line excavator. The advantages of this method of traction 
over the ordinary ones of rollers, wheels, or caterpillars, are the pro- 
duction of a direct bearing pressure on the soil and the elimination 
of track, plankways, sldds, and the labor necessary for their manipu- 
lation. 
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Construction. The walking drag-line excavator differs from the 
ordinary drag-line machine principally in its substructure construc- 
tion. The customary lower frame and truck rollers or caterpillar 
tractors are replaced by the walking device, which is quite different 
in design and operation from that described above for the walking 
scoop dredge. 

The superstructure of this excavator is very similar in design 
and construction to the ordinary drag-line excavator. Three sizes 
of machine are in regular use: the smallest, equipped with a 40-foot 
boom, a 1-yard bucket, and operated by a 45-horsepower kerosene 



Fig. 43. Walking Drag-Line Excavator 
Courtesy of Monighan Machino Company 


engine; the medium, equipped with a 50-foot boom, a 2-yard 
bucket, and operated by a steam plant; and the large.st, provided 
with a 60-foot boom, a 2J-yard or 3-yard bucket, and operated by a 
steam plant. 

Walking Equipment. The walking device consists of two large 
shoes or platforms, one on each side of the central circular support, 
and two wheel segments or cams, each of which is keyed to the end 
of a heavy shaft extending across the machine. On the lower end 
of each cam is pivoted a beam whose ends are chain-connected to 
the ends of each platform. A view of this mechanism is shown in 
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Fig. 43. A large gear wheel on the shaft meshes with a pinion on 
the loading-drum shaft of the main engine. The pinion is controlled 
by a jaw clutch and brake. 

To move the machine, the pinion clutch is thrown in and the 
engine started. As the shaft revolves, the cams and pivoted beams 
lift the platforms and swing them forward to a resting place on the 
ground. As the shaft revolves, the cams move over the upper sur- 
faces of the platforms until they come into contact with the stop 
blocks, when the motion is stopped, and the machine is moved for- 
ward and downward to the surface. When further movement is not 
desired, the cams are revolved until the beams and platforms are 
elevated above the ground, and the machine then rests entirely on 
its circular base, about which it may revolve as a pivot for the pur- 
pose of excavating. The pinion is now locked by a brake and the 
drum clutch released to commence digging. 

Field of Usefulness. The walking excavator is especially 
adapted to use on drainage and irrigation projects, where several 
ditches are to be built in one locality. Ordinarily, when an excavator 
is through vith one job and is ready to commence another channel, 
it is generally necessary to dismantle the machine, transport the 
parts to the new site, and reassemble them. This involves a con- 
siderable expenditure of time, labor, and money. The walking 
machine can move over soft, wet, and rough ground and can make 
sharp turns by revolving about the central support. The machine 
can be erected at the transportation point where it is unloaded from 
cars or boats and can walk to the job at the rate of about 3 miles 
per 10-hour day. 

This excavator can be efficiently used in the‘ excavation of wide 
ditches by moving along the center of the channel and working 
alternately on opposite sides. 

The walking scoop dredge operates at about the same cost as 
the floating dipper dredge. A macliine equipped with a l|-cubic 
yard dipper, and operated by a 40-horsepower gasoline engine, can 
handle about 1500 cubic yards of loam and clay per 10-hour day, 
at an average cost of about 4 cents per cubic yard. 
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DREDGES — (Continued) 

FLOATING EXCAVATORS 

Classification. The excavators of this division, as the name 
indicates, move over the water like a boat. They may be classified 
as to the method of operation as follows: the dipper dredge, the 
ladder dredge, and the hydraulic dredge. 

DIPPER DREDGE 

Dipper dredges may be classified as to the field of operation 
as follows: dredges for the excavation of drainage and irrigation 
channels, dredges with narrow hulls and side floats for digging 
and maintaining canals, and marine dredges for river and harbor 
improvanents. These three classes comprise many types and sizes 
of dredges depending upon the service for which the machines are 
intended. The general arrangement and method of operation of 
all the types are very similar. 

Construction. The principal parts of a dipper dredge are the 
hull, the power equipment, and the excavating equipment. The 
chief differences in the construction of the different types of dredge 
are in the design of the machinery, boom operation, and kind 
of spuds used. Detailed views of dipper dredges equipped with 
bank spuds and with vertical spuds are shown in Figs. 44 and 45, 
respectively. 

Hull. The hull or boat may be constructed of either wood 
or steel. For marine dredges, where the machine is to be kept in 
use over long periods of time and where the cost of maintenance is 
an important item, steel hulls are desirable. For inland operation, 
as on reclamation work, wooden hulls are preferable on account of 
availability and economy of material and the ease of assembly 
and dismantling. 
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The dimensions of the hull depend upon the size of the 
machinery, length of boom, capacity of dipper, and width of channel 
In the construction of small-sized channels, the width of the hull 
should be nearly the width of the (channel so as to secure the increased 
stability afforded by the use of bank spuds. The width of the hull 
should bear some relation to the length of the boom, as the tendency 
of the dredge to tip sidewise will depend upon the distance of the 
dipper from the center of the hull The length of the hull must 
be sufficient to provide adequate space for the housing of the operat- 
ing equipment, but principally must be proportioned to balance 
the weight of the excavating equipment in its various positions. 
The depth of the hull is governed by the necessary displacement. 



Fig. 45. Ditching Dredge with Vertical Spuds. Letters Have Same Significanee 
as in Fig. 44 

but ordinarily should be made with as light draft as possible to 
provide for shallow excavation. 

The wooden hull is generally made up of heavy timbers, strongly 
braced transversely and longitudinally to form a rigid and strong 
box. All the outside joints are calked with oakum and tar to make 
the hull water-tight. 

Operating Equipment. The operating equipment is of the 
same general design in all types of dipper dredges. The essential 
parts are the boiler, the hoisting and backing machinery, the swinging 
machinery, and the spud machinery. An interior view of a dipper 
dredge, showing the operating equipment, is given in Fig. 46. 

The locomotive type of boiler is generally used on account of 
its adaptability to various kinds and grades of fuel and its ease 
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of cleaning. The Scotch marine type is used on the smaller sizes 
of dredge and under favorable working conditions is perhaps more 
economical of fuel, more durable, and safer than the locomotive 
type, but under the usual conditions of poor fuel, hard water, and 
severe loading, the latter generally renders the more efficient and 
economical service. A working pressure of 125 pounds is generally 
used for the operation of the dredge. A feed-water heater should 
be used to soften and purify the boiler water in localities where 
hard or alkali water exists. A duplex pump and injector supply 



Fig. 46. Interior of Dipper Dredge Showing Operating Equipment 


'the feed water, to the boiler. The water may be pumped directly 
from the channel or from neighboring wells. 

The hoisting and backing machinery are of three different 
types, depending on the method of transmitting the power: single, 
double, and triple hitch. These three classes are provided for by 
the use of a single, a two-part, or a three-part hoisting line. In 
the first class, the power developed by the engine is compounded 
through gears, the hoisting rope being connected directly to the 
dipper handle. In the two latter classes, the power is compounded 
by means of a sheave attached to the bail of the dipper. The 
main engine is of the double-cylinder, horizontal, nonreversible 
type, mounted on a braced structural-steel bed* There are two 


380 



EARTHWORK 


SI 


drums, one for the hoisting cable and the other for the backing 
cable. The drums are generally grooved to hold the first layer of 
cable in place and are controlled by outside friction bands, which 
are operated by steam-actuated rams attached to the spokes of 
the large gearwheel. 

The swinging machinery usually consists of an independent, 
double-cylinder, horizontal, reversible engine, which is geared to 
a shaft carrying a drum at each end for direct leads to the swinging 
circle. The engine is controlled by a single, balanced throttle 



Fig. 47. Dipper Dredge in Operation 


valve. On the smaller size dredges, the swinging mechanism 
consists of friction drums, gear-driven from the main engine. 

The spuds are leg braces which are used to provide stability 
for the dredge during its operation. One is located in the center 
of the rear end and one on each side near the front of the hull. 
Inclined bank spuds are used when the channel is narrow and the 
hull is nearly the full width of the excavation. As will be seen 
from an inspection of Fig. 47, the upper ends of the spuds are attached 
to the head block of the A-frame and the lower ends sustain large 
timber platforms which transmit the pressure directly to the soil. 
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Short braces connect the lower ends of the spud timbers with the 
sides of the hull, near the feet of the A-frame. Vertical side spuds 
are used on the larger sizes of dredge for wide channel and harbor 
work. In this case, the lower ends of the spuds bear directly on 
the bed of the stream. The rear spud is always vertical and is 
used to prevent the hull from swinging about during the operation 
of the excavating equipment. Each spud is a single, solid timber 
which moves up and down in an iron or timber box, or guide frame. 
Teeth on a rack fastened to the lower side of the spud, engage a 
pinion on the lower side and at the end of the guide frame. 

The spuds are raised and lowered by means of cal)les passing 
over sheaves and thence to special drums. These drums are gen- 
erally mounted on a separate base, and their shaft is connected 
to the end of the backing-drum shaft by a jaw clutch, which is 
disengaged when the spuds are not being operated. In the larger 
size dredges an independent engine is placed near each spud and 
operates the spud by a direct gear connection. 

Excavating Equipment. The excavating equipment consists 
of the boom, dipper handle, and dipper. 

The boom is generally shaped like a fish-bellied beam and may 
be made of either steel or wood. It is made in two sections so 
spaced that the dipper handle may move between them. For long 
booms, a trussed type is used to secure lightness with the requisite 
strength. For long booms and dippers of large capacity, a trussed- 
steel be?m is preferable. The boom at its center should have a 
depth equal to about tV of its length. The length of the boom should 
be about times the -width of the hull with vertical spuds, and up 
to about twice the hull width when bank spuds are used. The 
upper end of the boom is connected to the yoke at the top of the 
A-frame by wire cables. At the outer end also is the sheave over 
which the hoisting cable passes on its way from the dipper to the 
fair-lead sheaves, at the lower end of the boom, and thence to the 
hoisting drum. The lower end of the boom is pivoted to the swing- 
ing circle or upper sections of the base casting. 

The swinging circle is a steel circular framework which is located 
just above the deck or several feet above the deck when it is necessary 
to secure sufiicient swinging power for long booms. The diameter 
of the circle should be sufficient to give a direct pull from the drums 
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of the swinging engine and should not be less than | of the hori- 
zontal reach of the boom. 

The dipper handle is universally made up of a solid timber 
reinforced with steel plates. Upon the lower side of the handle 
is placed the steel racking which meshes with the pinion of the ship- 
per shaft located on the upper side of the boom, near its center. 
The length of the handle should be made about § that of the boom. 
The dipper is attached to the lower end of the handle by means 
of a pin connection, so that the pitch of the cutting edge may be 
changed to suit different classes of materials. 

The dipper which is used for the dredging of ordinary soils 
is of the same type as that used on steam shovels. A reference 
to Fig. 47 will vshow the general shape and construction. The front 
is made of a heavy manganese-steel plate which is riveted to the 
side plates. The back is a single steel casting which is also riveted 
to the side plates. The bottom or door is hinged to the back and 
is provided with a latch which is tripped by a rope extending to 
the cranesman’s platform at the right side of the boom. The size 
or capacity of the dipper varies from | to 15 cubic yards; but If 
yards is the size generally used in wmrk of average magnitude, 
and 3| yards for large channels and work of great magnitude. Large 
sea-going dredges equipped with dippers of from 5- to 10-yard 
capacity have been used for several years on harbor improvements, 
and in 1914 two mammoth dredges, each equipped with 15-yard 
dippers, were put into operation on the Panama Canal for' the 
removal of the slides. 

For the excavation of loose sand and gravel, the clam-shell 
and orange-peel buckets are very efficient. These are single-line 
buckets, and the backing cable would not be used. The details 
and dimensions of a standard make of clam-shell and orange-peel 
buckets are given in Figs. 4S and 49, respectively. 

Method of Operation. The method of operation of a dipper 
dredge is very similar to that of a steam shovel, which has been 
previously described in the section on Power Shovels. The crew 
of a dipper dredge consists of an engineer, a cranesman, a fireman, 
and from 2 to 4 laborers, for each shift. A dipper dredge is ordi- 
narily run on two 11-hour shifts, and hence two complete crews 
are necessary. The engineer operates the levers and brakes which 
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control tHe motions of hoisting, backing, swinging, and moving the 
dredge. The cranesman stands on a little platform just above 
the swinging circle on the right side of the boom, and controls the 
operation of the dipper as to loading and dumping. The fireman 
supplies the boiler with fuel and has general charge of the oiling 
and care of the machinery. The laborers supply the dredge with 
fuel, oil, and supplies, and perform the necessary general work 
around the machine. 

As the dipper and dipper handle slide downward toward the 
face of the excavation, the bottom of the dipper closes of its own 
weight and latches. When the dipper reaches the bottom of the 
channel, the engineer applies the friction clutch to the hoisting 
drum and throws a lever, starting the drum to wind up the hoist 
line. This pulls the dipper upward, and the forward motion is 
regulated by the tension on the backing line. As soon as the dipper 
is clear of the surface and has completed the cut, the engineer 
throws the hoisting drum out of gear and sets the friction clutch, 
thus bringing the dipper to a stop. Then the swinging engine is 
started and the boom is swung around to one side until the dippiT 
is over the dumping place. With a foot brake, the engineer sets 
the friction clutch and stops the revolution of the swinging drums. 
The cranesman then pulls the latch rope, and this opens the latch, 
releasing the bottom which drops and allows the dipper contents 
to slide out. The engineer then releases the friction clutch and 
reverses the swinging engines, pulling the boom and dipper back 
into position for the next cut. As the boom swings around, the 
engineer slowdy releases the friction clutch of the hoisting and backing 
drums and simultaneously slightly pulls in the dipper toward the 
dredge and lowers it into the cut, so as to produce a prying action. 
As the latter part of the drop is reached, the backing cable is released 
gradually and the dipper allowed to move forward toward the face 
of the cut. The time required for a complete cycle of operations 
depends upon the skill of the operator and the nature of the material 
excavated. The average time for a complete swing should be about 
40 seconds. The most efficient results are secured when the opera- 
tions are made smoothly and uniformly so as to cause the least 
amount of lost motion and wear and tear on the machinery. 

After the entire face of the cut has been removed within reach 
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of the dipper, the dipper is raised and the boom slowly swung from 
side to side to relieve the pressure on the spuds. With the boom 
remaining in a central position, the spud hoists are put in operation 
and the spuds raised from their resting places, thus allowing the 
hull to float ahead toward the face of the cut. With each move, 



Fig. 48. Typical Clam-Shell Bucket 
Courtesy of The Hayward Company, New York City 



the dredge makes an advance of about 6 feet. The spuds are then 
lowered by releasing the drums, or by reversing gears, and the dredge 
is ready f<!>r the next cut. 

Cost of Operation* The cost of operation of a dipper dredge 
will depend on the size and type of dredge used, the character and 
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magnitude of the work, the kind of material to be excavated, the 
efiBciency of the operator, etc. 

Illustrative Example. As a typical case, the following is a 
detailed statement of the expense connected with the operation 



Fig. 49. Typical Orange-Peel Bucket 
Courtesy of The Hayward Company, New York City 


Capacitt 
(Cu. Ft. 
and 

Cu. Yd.) 

Approtc. 

Weight 

(lb) 

Closer 

Open 

Diameter 

Ft. In. 

Height 

Ft. In. 

Diameter 

Ft. In. 

Height 

Ft. In. 

4 CU. ft. 

950 

3 

0 

4 

8 

3 

9 

5 

1 

5 cu. ft. 

1000 

3 

2 

4 

9 

3 

11 

5 

3 

7 cu. ft. 

1100 

3 

6 

5 

0 

4 

3 

5 

7 

9 cu. ft. 

1200 

3 

10 

5 

2 

4 

7 

5 

10 

12 cu. ft. 

2200 

4 

3 

6 » 

2 1 

5 

2 

6 

10 

15 cu. ft. 

2350 

4 

7 

6 

6 

5 

6 

7 

2 

21 cu. ft. 

3800 

5 

1 

7 

6 

0 

3 

8 

4 

1 cu. yd. 

4200 

5 

8 

7 

10 

6 

10 

8 

9 

1} cu. yd. 

4600 

6 

0 i 

8 

0 

7 

3 

9 

0 

S Ij cu. yd. 

5350 

6 

4 

8 

2 

7 

8 

9 

4 

1| cu. yd. 

7750 

6 

. 4 

9 

4 

7 

10 

10 

4 

2 cu. yd. 

8500 

7 

0 

9 

10 

8 

6 

11 

0 

2i cu. yd. 

9500 

7 

8 

10 

2 

9 

3 

11 

6 

3 cu, yd. 

10500 

8 

0 

10 

4 

9 

7 

11 

10 

S 4 cu. yd. 

12500 

8 

10 

10 

10 

1 

6 

12 

6 
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of a dipper dredge, equipped with a If-yard dipper and a 70-foot 
boom, on the construction of a drainage channel along the bottom 
lands of a central western river. The soil is loam and clay with 
no stone and a small amount of stumps to be removed. The channel 
will be assumed to contain about 2500 cubic yards per station of 
100 feet. Two crews work on H-hour shifts and live on a houseboat, 
which floats along behind the dredge. The following statement is 
based on the average output for an H-hour shift. 

Operating Cost of Dipper Dredge 


Labor: 

1 engineer, $100 per month $4.00 

1 fireman, @ $60 per month 2 . 40 

1 eranesman, (d\ $75 per moni.h 3.00 

2 laborers, $50 each per month 4.00 

1 cook, @ $40 per month 1,60 

Total labor cost, per day $15.00 

Fuel and Supplier: 

2 tons coal, (g. $t>.00 $12.00 

Oil, waste, grease, etc. 2.00 

Total cost of fuel and supplies $14.00 

General arid Overhead Experma: 

Board and lodging for crew of 10 men, per day $3 . 50 
Repairs and incidentals 4.00 

Interest on investment (0% of SlOjtXlO;* 1 .50 

Depreciation (10% of $10,000)^ 5.00 

Total general expemse $14.00 

Total Cost of Operation for 11 -hour Shift $43.00 

Average Output (cu. yd.j 1200 


Unit Cost of Dipper Dredging, per cu. yd., $43.00-?- 1200= 00.036 

Field of Usefulness. The dipper dredge is the best known 
and most popular type of excavator used in the construction of 
drainage channels. Most of this class of work must be done on 
low, swampy land, where it is difficult for anything but a boat to 
move about. The dipper dredge with its large bearing area and 
shallow draft is especially adapted to operating under these con- 
ditions. Where the soil is too soft to support the smaller types 
of dry-land excavators, and a considerable number of large stumps 
must be removed, the smaller lateral ditches of a drainage system 


* Based oa 200 days in a year and a 10-year life. 
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can be excavated more economically with a small dipper dredge 
than with any other type of excavator. 

In many cases it is cheaper to use one of the small(;r sizes of 
dipper dredge (having a 16-foot width of hull, a 4()-foot boom, and 
a 1-yard dipper), and to excavate a ditch twice tlic nec(;ssury size-, 
than to use a smaller machine of another type to dig a clrauncl 
the size required. The most economical size of channel for the 
operation of a dipper dredge is one with a bottom width of 40 
feet and an average depth of 10 feet. When the cross-section 
of the channel becomes greater than this, the cost increases until 
a channel having a cross-sectional area of about 1200 .square feet 
is reached, when the use of the dipper dredge is no longer efficient 
or practicable. 

The channel which a dipper dredge excavates is rather uneven 
in cross-section and does not have smooth side slopes and true 



Fig. 50. Section of Ditch Constructed by Floating Dipper Dredge 

bottom grades. The form of ditch excavated by this machine 
is shown in Fig. 50. After several years’ use the channel will assume 
a general semicircular section. In shallow channels, or those 
where the stream flow is small during a large part of the year, 
considerable reduction of the cross-section may be caused by the 
deposition of silt and debris and the growth of vegetation. 

The dipper dredge is one of the most versatile of modern 
excavators as it can excavate all kinds of soil from silt to hrose rock, 
pull stumps, remove boulders, bridges, and other obstructions, 
drive piling, build earthen dams, and perform many other dutie.s 
which may arise during the course of operation. 

LADDER DREDGE 

General Characteristics. The elevator or ladder dredge has 
been little used in this country, except in the West and in Ala.ska 
for placer mining, but which is very popular and of nearly universal 
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use in Great Britain and on the continent. Since 1900 the ladder 
dredge has been used on large waterway construction; notably 
the Chicago Drainage Canal, the New York State Barge Canal, 
and the Panama Canal. 

Construction. The ladder dredge consists of a hull on which 
is placed the operating machinery and the excavating equipment. 
The operating machinery includes engines for the operation of 
the elevator, the belt conveyors, the hydraulic monitor, the spuds, 
etc. The excavating equipment comprises the ladder frame and 
ladder, and the means of disposal of the excavated material, con- 



Fig. 51. Elevator Dredge Excavating Large Drainage Ditch 


sisting cither of a hopper and a discharge channel, or of belt convey- 
ors. The placer dredge is provided with a revolving screen and dis- 
tributing channels for the separation of the gold from the gravel. 
A general view of a ladder dredge excavating a large drainage 
channel is shown in Fig. 51. A detailed view of an electrically 
operated placer dredge is shown in Fig. 52, and detailed views of 
a ladder dredge especially designed for canal e.xcavation are given 
in Fig. 53. 

The hull or barge is shaped like a rectangular box and is 
generally built of heavy timbers. The hull may be built as one 
structure with a well through the bow for the passage of the ladder, 
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or as two members with a space between. The latter type is some- 
times used so that the excavator may be passed in sections through 
narrow structures such as canal l(K*ks. 

The size of the liull depends upon tlie capacity of the dredge. 
The length, which varies from 50 feet to 1 25 feet, is generally about 
five times the width, which varies from 30 feet to 50 feet. The draft 
of a ladder dredge in working condition is from 4 feet to G feet and 
the depth of hull should be from 6 feet to 10 feet. The hull should 
be strongly braced both transversely and longitudinally and made 
■watertight by well-calked joints of the outer planking. A few 
hulls have been made up of 2 steel-framed pontoons connected 
by steel cross-frames. For permanent work this type of hull is 
better than the wooden structure, as it is more rigid and durable. 

Operating Equipment. The power for the operation of a 
ladder dredge may be either steam or electricity. 

Several independent engines are required for the different 
performances of operating the ladder, the belt conve}mrs, the 
revolving screen, the spuds, swinging the hull, etc. These separate 
engines are uneconomical in the use of steam and hence it is often 
advisable to generate electric power by a steam plant and operate 
each engine by an individual electric motor. When several dredges 
are working in the same locality, it is most economical to locate 
a power plant on shore and to transmit the electric current by wires 
to the motors on the machines. An economy in the use of electric 
power is the saving of hull room by the elimination of the boiler 
and steam engines. 

The operating equipment for a steam-operated dredge con- 
sists of the boiler and engines for the various motions. The boiler 
is generally of the Scotch marine type and is mounted on the floor 
of the hull in the rear of the dredge. It should be of more than the 
theoretical estimated capacity to supply the engines and be operated 
at a working pressure of about 125 pounds. 

The engines are of the horizontal, double-cylinder type, which 
have been described in detail for steam shovels and dipper dredges. 
These engines are gear-connected to the drum or winch machinery. 
The drums are controlled by outside friction clutches actuated by 
small rams. Independent gear drives for the revolving screen 
and ladder are often operated from the main engine by belt and pulley 
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Fig. 54. Ladder Dredge in Operation on Canal Construction 
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connections. However, separate engines are generally used for 
the operation of the spoil conveyors and spuds. 

A centrifugal pump, driven by a separate engine, is generally • 
used to furnish water for a hydraulic monitor, for the hoppers and 
revolving screen, and for the perforated pipes wliich extend along 
the sides of the belt conveyor for cleansing purposes. Steam pumps 
of standard type are used to supply the condensers, feed-water 
heaters, and boilers with necessary water. 

When electric power is used, individual motors are generally 
mounted on the winch drum or drive frame and gear-connec^ted 
by a pinion. These motors may-receive current from a generator 
operated by a steam plant on the dredge or from a steam or water 
power plant located on the shore. 

Excavating Equipment The excavating equipment consists 
of the gantry, ladder frame, and chain and buckets. 

The gantry is an inclined framework composed of timber or 
structural-steel members strongly framed together. The frame 
is placed at the bow of the hull and is held in position by braces 
extending to the front end of the hull. Sheaves at the top of the 
frame carry the cables which support the outer and lower end of 
the ladder frame. The gantry has a height of from 15 feet to 30 
feet, Fig. 54. 

The ladder frame is generally a structural-steel framework 
shaped lilve the boom of a dipper dredge. The length of the frame 
varies with the size and capacity of the dredge and the depth of 
the proposed excavation. The upper end of the ladder frame is 
hinged to the upper tumbler shaft, while the lower end is suspended 
by heavy tackle from the gantry. The frame carries tumbk‘rs 
or large, hexagonal, steel barrels at its ends. The upper tumbler 
is revolved by power supplied from the main engine through a 
shaft, while the lower tumbler is revolved by the friction of the 
bucket chain. 

The chain is composed of a continuous series of buckets, links, 
and connecting pins. The buckets are cup-shaped and made of three 
sections, strongly riveted together. They have capacities varying 
from 3 cubic feet to 13 cubic feet. They are placed in ^‘open” or 
close order that is, consecutively, or with open links between 
adjacent buckets-^depending upon whether the soil is soft or hard, 
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The movement of the bucket chains is slow and uniform and 
is such as to feed from 15 to 20 buckets per minute into the bed of 
the stream. Fig. 55 shows a section of a chain with ^^close” order 
and Fig. 54 shows the buckets provided with teeth for the excava- 
tion of dense, hard materials. 

One or two spuds are generally placed at the stern of the hull 
to provide for the stability of the dredge and for its lateral movement. 
They are usually composed of a single timber with a pointed shoe 
at the lower end and are operated by separate engines of the type 
used on the floating dipper dredge. 



Fig. 55. Section of Chain Used on Ladder Dredge 


Material Distributing Machinery. The disposition of the 
excavated material depends upon the character of the work. In 
placer-mining operations, the dredge is provided with a hopper 
into which the material falls. Then the material passes through 
a revolving screen and upon a screen trough where the gold is 
collected by amalgam plates. In the excavation of canals or stream 
beds the materials pass from the hopper into a chute or trough 
which discharges into barges, as shown in Fig. 56, or directly 
from the bucket chain to belt conveyors which carry it to the spoil 
banks along either side of the channel, Fig. 51. _ In some cases, 
when the material is to be conveyed for some distance, the con- 
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veyor is placed at the stern of the luill and disf*harge.s into a 
series of other conveyors supported on pontoons. 

Method of Operation. The outer eial of the ladder is lowered 
until the bucket chain is in contact with the bed of the stream. 
Each bucket in the revolution of the chain, removes a slice of 
material as it comes into contact with the soil. At the top of the 
ladder, the buckets in turning over the upper tumbler, dump tlieir 
contents into a hopper which discharges into a S(Teen or directly 



Fig. 56. ladder Dredge Provided with Trough for DiMitiurgiug ExeavuUou into 


upon a belt conveyor. The ladder is gradually lowered as the 
excavation proceeds. 

The dredge is swung from side to side across the chaimel by 
wire cables attached to trees along the shore and to winch drums 
on the hull. To move the dredge ahead the spuds are al1(jrnately 
raised and lowered as the dredge is swung from one side to the 
other. 

When high banks are to be removed it is customary to use a 
large hydraulic monitor, which is placed near the ladder frame 
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Fig. 57, Elevator Dredge Excavating Large Irrigation Canal 
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and above the deck of the hull at tlK‘ how. Fig. 57 shows an <T‘- 
vator dredge, equipped with a iriouitor, (‘xeavating a large irri- 
gation canal in the West. 

The machinery of the dredge is usually eoiitrolhal hy au operator, 
who is located in a small cabin phuaal ii<‘ar the how aral above 
the machinery house. Besides the operator tlu‘r(‘< ar<' recpiin^d an 
engineer, who has general charge of the inachiiuTy, a tircauau who 
runs the boiler of the steam equipment, an oiltT, a <h‘ck hand for 
general service on the dredge, a man who has charge of tin* opera- 
tion and control of the conveyors, and oiui or more nnai wh(» have 
charge of the shore conveyors or barges. 

Each dredge requires the service of 1 tug and from 4 to S scenes, 
depending upon capacity of the dn‘dg(% si/.e of cliannel, character 
of materials, etc. The scows may be of st(a‘l or timlxT and an* 
generally of the bottom-dumping type with si'veral ind(‘])cn(hmt 
compartments. 

Cost of Operation. As elevator (lre(lg('s ar(i g<m(‘rally built 
to meet special conditions of servicag it is difficult to give any ucenraie 
statement of the average cost of operation. lIoweNaT, in ordcT 
to suggest the cost of operation in canal excavation, the following 
statement of the use of ladder dredges in the eonstruction of an 
irrigation canal on a Reclamation Service project is given. 

• Illmtratiw Example. The channel had a total length of about 
20 miles and in many places the banks were high on one or both 
sides. On fills and shallow cuts, bulkheads were built along the 
right of way on the lower bank to keep the wet material from flowing 
on to adjacent fields. The material excavated varied from a loose 
gravel to hard pan, which in places had to be blasted. 

The dredge used was a Bucyrus ladder dredge, equipped with 
steam power and a 3|-cubic-foot continuous bucket chain. The 
Eull was built of timber, with a length of 82 feet, a width of 80 feet, 
a depth of 6 feet 6 inches, and drew 5 feet of water. Steam was 
furnished by 2 locomotive-type boilers, 44 inches in diameter an<! 
18 feet long, and having a rated capacity of 80 horsepower. The. 
main drive and ladder hoist were driven by an SXl2-ineh doulile 
horizontal engine of 70 horsepower. The winch machinery for 
operating the spuds and swinging the dredge was driven by a 
2-cyIinder, 6 X 6-inch, double horizontal engine of 20 horsepower. 
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The belt conveyors were operated by two 7 X 10-inch, single-cylinder, 
center-crank, horizontal engines of 18 horsepower. A No. 1 Hendy 
hydraulic giant was mounted on the bow of the dredge and water 
was forced through it by a 2-stage, 0-inch, centrifugal pump, belted 
to a 10 X 12-inch, single-cylinder, upright engine of 80 horsepower. 
The giant was used to remove banks above the water level and 
beyond the reach of the bucket chain. Two belt conveyors, one on 
each side of the dredge, were used for the disposal of the excavated 
material. Each conveyor was 72 feet long and consisted of a steel 
framework supporting a 7-ply, 32-inch, rubber conveying belt. 
Fig. 57 shows the dredge in operation. 

The operating force consisted of 8 men and 4 horses. Follow- 
ing is a schedule of the labor expense per day. 

Expense Schedule of Daily Labor 


La-boe 

Day Rate 

Superintendent 

$7 50 

Operator 

5.00 

Engineer 

4 67 

Spudman 

3.83 

Fireman 

3 33 

Oiler 

3.00 

Deckman 

2 50 

Man-and-team 

4 50 


The following tabulation gives the total and unit cost of the 
work. 

Cost of Work by Ladder Dredge 


(Excavation of 929,723 cu. yd ) 


Division 

Cost 

Total 

Unit 

(per cu. yd.) 

Labor (dredge)* 

Labor (spoil bank) 

Fuel 

Plant Maintenance 

Plant Depreciation 

$29,960.63 

31,159.06 

1 33,043.07 
52,327.40 i 
- 41,432.53 j 

$0,030 

0.034 

0.036 

0.057 

0.045 

Total 

Engineering and Administration 

1187,922.69 

28,154.41 

$0,202 

0.031 

Grand Total 

'$216,077.10 

$0,233 


Field of Usefulness. The elevator dredge has been universally 
used in Europe for harbor and canal excavation and notably on 
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the construction of the Suez' Canal, the Panama Canal, and the 
New York State Barge Canal. In this country the ladder dredge 
has not come into general use on account of the high initial cost 


of the plant. The average American 
contractor prefers to use a dipper dredge 
costing about $40,000, rather than a 
ladder dredge requiring an investment 
of about $100,000, in order that he may 
secure immediate results on a less capital 
charge. 

The elevator dredge is efScient in 
the excavation of all classes of material 
from silt to hard pan and the softer 
stratified rocks. This dredge cannot 
work to advantage in narrow channels, 
and hence is not adapted to the excava- 
tion of small canals and ditches or the 
dredging out of narrow rivers. In such 
cases the dipper dredge should be used. 
When the banks are high, difficulty is 
experienced in depositing the excavated 
material. When the banks are low, 
dikes or bulkheads must be erected to 
prevent the soft material from flowing 
back into the channel or over adjacent 
land. When the sides of the channel 
are to be sloped, the bucket chain must 
be gradually raised and lowered as the 
dredge is swung over to the side. 
Trouble is often experienced in the 
operation of the spoil conveyors and 
water jets are required to keep them 
clean. The excavated material is gen- 
erally so wet that the deposition of the 
material in uniform spoil banks along 
the shore is a difficult matter. 

The proper sphere of usefulness of 
the ladder dredge is in large canal, river, 





Fig. 59. Plan of Hydraulic Dredge. For significance of letters, see Fig. 68 
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and harbor work, where there are wide, long reaches and a large 
amount of dense material to be removed. In such cases, the scow 
method of removal should generally be used. 

HYDRAULIC DREDGE 

During the last twenty years, the great improvements in tlie 
rivers, lakes, and harbors of this country have made a demand for 
an excavating machine of great power, capacity, and efficiency in 
the removal of large quantities of the looser soils. The reclamation 
of the great tidal marshes along the Atlantic and Pacific coasts 
and the cleaning out of the channels of the larger rivers, canals, and 
harbors are being continually carried on by the Government. Tln‘ 
most efficient and economical excavator for this class of work is 
the hydraulic or suction dredge. 

Construction. The essential parts of a hydraulic dredge are 
a revolving cutter, a centrifugal pump, and the machinery to drive* 
it, and the barge or hull. Detailed views of a hydraulic dredge 
are vshown in Pdgs. o.S and 59. 

The hull is usually rectangular in sha])e and has a length of 
about 3^ times its width. The size of the hull depends on the 
capacity of the dredge. The depth varies from (> f(H‘t to 15 fe<‘t, 
providing a draft of from 3 feet to 9 feet. Hulls are eonstriuled 
of wood or steel, but the latter material is the preferable on account 
of its greater strength, durability, and rigidity. Gross-frames 
of steel or wood are placed on about 2-f()ot centers and <‘onnect 
the keelsons and deck beams. This framework is (‘ovenal with 
steel plates or heavy wooden planking. The win(*h machim^ry is 
placed on an upper deck while the pumping machinery is placed 
on a lower deck. A superstructure houses the machinery and con- 
tains the operating room and usually living quarters for the crew. 

At the stern of the hull is located a vertical frame from whi<*h 
are suspended two spuds by means of sheaves and cables hauling to 
the winch drums. The spuds are generally single timbers of fir, 
pine, or oak, and are of sufficient length to reach the bottom of tlu* 
excavation at high water. 

Operating Equipment. The operating equipment of a hydnuilic 
dredge consists of the winch or hoisting engine and the pumping 
equipment. 
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The hoisting engine controls the movement of the barge, the 
operation of the ladder and of the spuds. It generally consists 
of 5 drums which are mounted on a single base and operated by 
a double-cylinder engine. Upon the forward shaft, the drums on 
each side swing the dredge and the center drum is used for the 
raising and lowering of the outer end of the ladder. The two rear 
drums operate the two spuds at the stern of the barge. In some 
cases a separate engine is used to operate the spuds. 

The pumping machinery consists of a centrifugal pump and 
the engine to operate it. The pump is the most important element 
in the construction and operation of a hydraulic dredge. The 
excavated material is drawn up through the suction pipe and dis- 
charged through the discharge pipe to scows or to spoil banks on 
shore. The pump consists of a shell or casing of circular form 
with two apertures, one on the periphery and the other at the 
center of one side. Inside this shell revolves a set of vanes mounted 
on a shaft which extends through the center of the casing and is 
usually direct-connected to the engine. The vanes are generally 
made in two sections; the inner section, which is made as a part 
of the shaft; and the outer sections which are separate pieces 
l)olted to the inner section. The abrasion by the material passing 
through the pump is largely on the outer sections of the vanes, 
which can be easily unbolted and replaced. The opening in the 
center of the side is the admission orifice to which the suction pipe 
is attached and through which the material enters the casing. The 
steel suction pipe is ordinarily from 15 to 30 inches in diameter and 
varies in length from 10 feet to 60 feet. To the periphery of the 
casing is attached the discharge pipe, which varies in diameter 
from 6 inches to 48 inches. A 20-inch centrifugal pump is shown 
in Fig. 00. 

The pump is usually direct-connected to a steam engine of 
the vertical, marine type. For the small sizes and capacities, 
compound engines are used, but for large capacities, hard service, 
and high heads, triple-expansion engines are used. 

Excavating Equipment. The excavating equipment of a 
hydraulic dredge consists of the gantry, ladder, and cutter. The 
excavating equipment of a small dredge is shown in Fig. 61. 

The gantry is a double, inclined, timber frame which carries 
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the sheaves over which pass the cables for raising and lowering 
the outer end of the ladder. 

The ladder is a steel-framed girder which is hiiigod to th(‘ bow 
of the hull at its inner end and suspended by cables at its oiit(‘r oid. 
On the upper side of the ladder is placed a gear-operated shaft 
which drives the cutter and tlie suction pipen 

The cutter is a series of knives which rcvolvo alioiit tlie li(jo{l 
or circular mouthpiece of the suction pipes ddic typo of cutter 
used depends upon the charaeter of the material to he excavated; 
a heavy, chrome-steel head being used for hard inatenia Is and wh(‘n^ 



Pig. 60 . Centrifugal Pump of Hydrunlie DredKO 


boulders are prevalent, while a light, open construction is used 
for soft materials and in places where brush and roots occur. 

Electric Power for Operation. Dating from about UUO, the 
prevalence of cheap water power has led to the use of electric power 
for the operation of hydraulic dredges in several eases. 'Plie (>lee- 
trical equipment includes the wound-rotor type of motor to operate 
the cutter, the hoisting engine, the pump, and the spuds. 

On isolated work, where fuel would be expeiiswe on account 
of high transportation costs, but where water power is available, 
or in the proximity of large cities where electric power from large 
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steam plants is obtainable at low rates, it will be found more econom- 
ical to carry a branch transmission line to the dredge and use an 
electrical equipment. The advantages of compactness, cleanliness, 
and efficiency, which have been previously discussed for the ladder 
dredge, are as applicable in this case. 



Fig. 01. Typical Hydraulic Dredge on Canal Con.structiofl 
Courtesy of Great tales Dredge and Dork Comj)anUy Chicago 


Method of Operation* The dredge is held in position by cables 
which extend from the main or hoisting engine to anchorages on 
either side of the bow, and by the two spuds in the stern of the hull. 
By alternately raising a spud and winding up and unwinding the 
cables, the dredge may be swung from side to side so as to cover 
a wide area. 

The revolving cutter excavates the material, which may vary 
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from silt to hard pan. The disintegrated nuiteriah diluted by wati^r, 
is sucked up through the suction pipe into tlie pump and then fore(‘d 
out through the discharge pipe which is carried by pontoons, an<l 
discharges into scows or out upon an area which is to be filled in. 

Cost of Operation. It is impossible to gK'c aity accurate 
statement as to the average cost of excavation witli a hsalranlic' 
dredge. Such a dredge on work of any magnitude is usually made 
especially for the particular conditions at hand an<l tln^ cost of 
operation may vary within rather wide limits. 

Illustratm Eminple. Following is a typical labor .scheduF 
for the operation during an 8-hour sliift of a hydraulic dredg(‘ 
equipped with a 20-iuch centrifugal pump. 

Labor Expense Schedule 


Labor M < 

JVTIILV Ua’J 

1 operator 

$U)0 (K) 

1 engineer 

100 (K) 

1 engineer’ 

SO 00 

3 firemen, (g) $70.00 (‘aeh 

210 m 

1 spudman 

(>0 (K) 

1 oil(‘r 

50 00 

4 dock hands, (d'- .foO.DO each 

200 00 


The average cost of operation would depend upon the size 
and capacity of the dredge, the character of the material, efficiiai(*y 
of operation, kind of power used, etc. Records of recent work show 
a range of from 4 cents to 15 cents per cubic yard for materials 
varying from sand to indurated gravel. 

Field of Usefulness. Hydraulic dredges have bec*n in us(‘ 
for the last half century, but their greatest development has bi‘(‘n 
during the last two decades, since 1S95. In Europe their use has 
been largely in the maintenance of channels in the large rivers 
and in the construction of great canals. In this country they Inivv 
been used principally in the reclamation of low, wet lands, along 
rivers, lakes, and harbors, the construction of great artificial watiT- 
ways, such as the New York State Barge Canal and the Panama 
Canal, and the maintenance of channels in large inland waterways, 
such as the Mississippi River. 

The earlier types of hydraulic dredge were provided with an 
agitator and water jets at the mouthpiece end of the suction pipe, 
and hence they could handle only the softer soils, such as silt, santl, 
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and clay. In recent years, however, the cutter head has been 
developed in different forms, and very hard dense soils can be 

loosened and broken up sufficiently to 



be dischariijed through the pump. 

The hydraulic dredge is not an 
economical type of machine to use in 
the construction of levees or in canal 
excavation where the disposition of 
the excavated material must be madci 
within a confined space. The material 
as it emerges from the discharge pipe 
is [in such a [high state of dilution 
that it will not remain in place unless 
confined within banks or bulkheads. 
Some method of removing the sur- 
plus water in the discharge pipe may 
be used effectively; one sucli mtdhod 
being the installation of o\'crffow 
strainers placed at intervals in the 
upper sections of the pipe. 

This type of dredge is unique^ 
among excavators in its ability to 
discharge the excavated material in 
any direction and at a considerable 
distance from the site of the excava- 
tion. This wide range of disposal is 
of especial value in the filling in of 
waste lands along waterways. 

SUBAQUEOUS ROCK BREAKERS 

LOBNITZ ROCK CUTTER 

For use in eonne(‘tion with the 
beds of channels through very indu- 
rated materials or rock which must 
be broken up before the removal hy 
dredge, there are two radically differ- 
ent types of rock breakers : the Lob- 
nitz rock cutter; and the drill boat. 
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The Lobnitz rock cutter consists of a heavy chisel of steel, 
weighing from 4 tons to 15 tons, and equipped with a hardened- 
steel cutting point. The chisel is raised to a height of from 5 to 
10 feet and then dropped upon the surface of the hard material. 
The impact of the falling point serves to splinter and fracture the 
material so that it can be removed by the dipper of a floating dipper 
dredge, or by the buckets of a ladder dredge. The cutter is capable 
of breaking up the hardest rock, in layers 3 feet thick at a time. 
The cutter is mounted on a hull composed of two barges, rigidly 
connected by cross-frames. The details of a Lobnitz rock cutter 
are shown in Figs. 62 and 63. 

In Europe, where this form of rock breaker is in general use, 
the ladder dredges are often provided with several picks or chisels, 
located in a well alongside of the ladder. These chisels are placed 
about 2 feet apart and are operated singly or in unison. The picks 
are generally made of heavy timbers which are provided with hard- 
ened-steel points. The buckets of the ladder dredge are made 
especially heavy and provided with teeth on the cutting edges. 
With a 10-pick ladder dredge, an excavation of 43 tons of hard 
rock per hour has been made. 

THE DRILL BOAT 

Speed a Characteristic. The Lobnitz rock cutter has not found 
favor in this country on account of its slow speed and cumbersome 
method of operation. Hence, a drill boat has been devised and 
this machine uses the standard steam-actuated percussion drills, 
which provide great lifting and striking power combined with a 
larger number of blows per minute. 

The drill boat consists of a barge equipped with a spud at 
each corner to support it upon the bed of the stream during the 
drilling. Each of the four spuds is operated by a pair of independent 
engines geared to a rack on the side of the timber. When the drills 
are in operation, the spuds are forced down until the boat is raised 
above the height of normal flotation. The constant elevation of 
the boat is maintained by the automatic regulation of the steam 
pressure in the spud engines. 

The drills are steam-operated percussion drills, similar in 
design and operation to the ordinary steam drills used in drilling 


409 



no EARTHWORK 



410 


Fig. 64. Dril! Bout Opt-ratiiig in a Ilarbtir Channel 
Cotirif’iif of Grtdi Tirf'tlqp aftd f}eu'*: Pt‘mihtny^ Chicago 
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on land. The piston diameter is from 5| inches to 6| inches^ and 
the drills are mounted on movable steel towers, which run on a 
track along the side of the barge. The drills may be raised or 
lowered along vertical guides 15 feet to 30 feet in length. The 
feed of the drill is controlled by hydraulic plungers having a stroke 
equaling the length of the guides and moved by long screws which 
are operated by small engines. The towers are moved along the 
track by steam or by hydraulic power. 

A view of the drill side of a drill boat drilling and 
blasting bed rock in Boston Harbor channel, is shown in 
Fig. 04. 

Cost of Operation. The output and cost of operation of a 
drill boat depends upon the number and size of drills, the character 
of the rock, the depth of excavation, etc. It is impossible to state 
any general rules which may be used in this class of work. The 
following statement is given as a typical case of the use of a drill 
boat in channel excavation. 

Illustratm Example. The work consisted in the excavation 
of a ship channel, 200 feet wide and 17 feet deep, in a large river. 
The material was a very hard limestone rock occurring in strata 
from 20 inches to 30 inches thick. The wmrk w^as carried on in a 
stream having a current of from 8 miles to 12 miles an hour, in an 
area of turbulent water. 

The drill boat was equipped with four 5-inch drills, which 
operated through four slots, each 20 feet long and 18 inches wide, 
and located in the forward part of the barge. The drill frames 
carried steel drill spuds vith pipe guides for the drill bars, and w^ere 
arranged to move along tracks the length of the wells. Thus each 
drill made several holes at each set-up of the barge. Holes were 
drilled and blasted in groups of four. The rock was drilled below 
grade to a depth equal to half the hole spacing, which \vas about 
6 feet. The dynamite used was proportioned on a basis of about 
1 pound to a cubic yard of rock. 

The barge was supported on four 20 X 20-inch power-controlled 
spuds. Gear drums operated five If-inch breasting chains, one 
lea<ling upstream, and two over each side. Each chain was attached 
to an anchor w’-eighing about 1 ton. 

The monthly cost of operation is as follows: 
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Operating Cost of Drill Boat 

Labor: 


1 captain 

$100.00 

4 drillers, @ $75.00 each 

300.00 

4 helpers, @ $30.00 each 

120 00 

1 fireman 

30,00 

1 machinist 

65.00 

1 blacksmith 

70 00 

1 helper 

30.00 

1 blaster 

60.00 

1 helper 

35.00 

1 cook 

30 00 


Total labor expense, per month $S40 .00 

Board and Lodging: 

16 men, @ $12 . 00 each, per mont h $ 1 02 JK) 


Fuel and Supplies: 

60 tons coal, @ $4.00 S210.00 

Oil, and waste 40.00 

Blacksmith’s coal 1 .1 . ( ){) 

Steel, iron, and supplies 02 00 

Total fuel and supplies $047 .(H) 


Grand total, per month 
Cost of Drilling, per drill hour 
Cost of Drilling, per foot drilled 
Average Depth of Drilling, per hour (ft .) 
Depth of Drilling (ft.) 


Sl,470.(K) 
t . lO.l 
0.040 

- i 

0 to 11 


Field of Usefulness. The two typ(^s of rook l>reiiki‘rs are 
very efficient for subaqueous rock drilling and give results whieli 
compare favorably with drilling on land. 

The Lobnitz rock cutter works most efficiently in shallow 
cuttings of stratified rock, which is easily shattered. drill 

boat, of the American type, does its most efficient work in hard 
rock of depths of over 3 feet. 


TRENCH EXCAVATORS 

Classification. The great amount of trenching necessitated 
by the construction of sewer, water-supply, and drainage systems 
has led, in recent years, to the development and use of excavators 
especially adapted to this class of work. These trench machines 
are more efficient and economical than hand labor on work of any 
magnitude. 
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Trench excavators may be divided into two general classes 
as follows: 

(1) Sewer and water-pipe trench excavators. 

(2) Drainage-tile trench excavators. 



Fig. C5. Traveling Derrick on Trench Excavation Work 
Courtesy of Brown Hoisting Machinery Company, Cleveland, Ohio 
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PIPE=TRENCH TYPES 

This class of excavators embraces five distinct t>i)e>s as follows: 
the traveling derrick or locomotive crane, the continuous bucket 
excavator, the trestle-cable excavator, the trestle-track excavator, 
and the tower cableway. 

TRAVELING DERRICK 

The traveling derrick or locomotive crane is a very useful 
and adaptable type of excavating, hoisting, and coiu eying machiiuu 
It has been serviceable in many lines of construction Avork as the 
machine may be used for excavation, transportation of various 
kinds of materials, loading and unloading wagons, (airs, barges, 
etc. In this discussion, we will consider the matKinti only as a 
trench excavator. 

Construction. The essential parts of a traveling derrick are 
the car, the hoisting engine, and the derrick. The ina(*lnn(’S are 
made in capacities varying from 3 tons to 20 tons. A machine on 
trench excavation is shown in Fig. Go. 

The car is a steel-frame platform which supports directly 
the cast-iron turntable bed and the counterweights. The platform 
is mounted on a 4-wheel truck, equipped either with broad-tired 
wheels for road traction, or with standard railroad whe(4s hr the 
smaller sizes of crane. The larger sizes, generally above 10-ton 
capacity, are mounted on two 4-wheel trucks, equipped with stand- 
ard railroad wheels. The car is provided with drawbars for the 
4-wheel type, and couplers, steam brake, grab handles, steps, etc., 
for the 8-wheel type. 

Operating Equipment. The power for the cranes may he 
steam, electric, or that furnished by an internal-combustion engine. 
Ordinarily steam power is used, but the other kinds would be 
more economical when the cost of coal or wood is high compared 
with electric power and gasoline. 

The steam equipment consists of a boiler, engine, hoisting 
mechanism, rotating mechanism, and traveling mechanism. The 
boiler is of the vertical, tubular and should be capable of work- 
ing at a pressure of 100 pounds with quick-steaming qualities and 
large steam capacity. The engine is usually of the vertical, double- 
cylinder type, provided with link-motion reversing gear, wide- 
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Fig- 66. Traveling Derriek on Canal Construction 
Courtesy of Brown Hoishny Machinery Comqjany, Clereland, Ohio 
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ported slide valves, etc. The hoisting mechanism consists of a 
double-drum winch. The hoist drum is driven from a friction 
clutch on the main engine shaft. The shell drum is operated from 
the hoist drum by a slip friction. Both drums are controlled by 
friction-clutch brakes, lever-operated by one man. The rotating 
mechanism consists of 2 friction clutches driving a chain of gears. 
The upper platform, which supports the operating and excavating 
equipments, can be revolved in either direction through a complete 
circle. The traveling mechanism consists of a set of gears drivcm 
by a friction clutch on a shaft geared to the crank shaft of the engine. 
The machine may be moved in either direction. 

Excavating Equipment. The excavating equipment consists 
of the boom or crane, and the dipper or bucket. The boom is a 
steel-frame structure, hinged at its lower end to the front of the 
upper platform, and supported at its outer and upper <md l)y guys 
extending to the rear corners of the platform. At the ont(T end 
of the crane is the sheave over which tlie hoist line ])ass(‘s on its 
path from the drum to the bucket. 

The bucket or dipper may be a grab bucket, of the orang(v 
peel or clam-shell type, or a drag-line dipper. The former is us(‘d 
for the excavation of softer soils while the latter is more serviceable 
in the removal of the denser and harder soils. In the latter case, 
a separate drag-line drum must be provided in the hoisting 
mechanism. A traveling derrick using a drag-line bucket in (*anai 
construction is shown in Fig. 66. 

Method of Operation. A traveling derrick is (>peratc<l by 
a crew of three to ten men, depending on the amount of t‘xtra hihor 
necessary. An engineer controls all the operations of excavating, 
rotating, and traveling, a fireman operates the boiler, a signalman 
is often necessary for deep-trench work, and one or more laborers 
are used for general service about the ma(*hine and in tlie (‘xcaiva- 
tion. When a skip is used, shovelers are required. 

The method of operation is very similar to that of a revolving 
shovel and the student is referred to that section of the text for 
a complete discussion of this subject. 

On trench excavation, one machine may be used for excavation 
only, or may excavate and later return to back fill On large 
works, it has been found advantageous to use two or more maclunes 
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coordinatcly; one for the rough excavation, one for the finished 
excavation and for handling pipe and materials, and one for the 
back filling. 

Cost of Operation. The (;ost of operation would vary greatly 
with the size of the machine, the efficiency of its operation, the 
character of the material, etc. The following statement is given as 
an approximate idea of the cost of operation under average con- 
ditions. 

JUudrative Example, A 10-ton machine, equipped with an 
automatic* clam-shell bucket of 1-yard capacity, and moving on a 
track along the side of the trench, will be considered. The material 
is clay for a depth of <S feet, and is underlaid by a substratum of 
gravel. Following is an estimate of the cost of operation for a 
10-hour working day: 


Operating Cost of Traveling Derrick 

Labor: 


1 OngilKHT 

$5.00 



1 firf'inan 

2 50 



B lahonTs, (Zr .1{;2.00 oauh 

0.00 



Total labor rost, pcT day 


$13.50 


Fuel (Uid FupiMea: 




1 ton coal 

$4.00 



Oil, waste, and repairs 

1.50 



Total fuel and supplies 


$5.50 


(kneral and Overhead Fjxpenses: 




Depn’ciation (JEo cf $5000)* 

$1 .25 



Interest (0% of loOCK))*’* 

1.50 



liKudental expenses 

2 25 



Tot al general expense 


$5.00 


Total ('oHt of Work for 10-hour Day 



$24.00 

Total Excavation for 10-hour Day (cu. yd.) 

400 


Unit Cost of Traveling Derrick Excavation, per cu. 

yd., 


$24.00-^400 = 



00.06 


Field of Usefulness. The traveling derrick is economical for 
trench excavation when the soil is loam, clay, sand, or gravel, and 
can be easily handled by a grab bucket, or a drag or scoop bucket. 
Thi.s type is especially adapted for wide trenches, over 5 feet in 
width, which cannot be readily excavated by other types. 


* Based upon 200 working days in a year and a 20-year life. 
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This type of excavator is very efficient with good management, 
as it may be used for excavation, back filling, and pulling sheeting. 


CONTINUOUS BUCKET EXCAVATOR 


Construction. There are several makes of machine, which are 
especially devised for the digging of trenches with vertical sides. 
This type of excavator has been developed in recent years to meet 
the demand for a machine for municipal work under favorable 
conditions of soil and for large work. 

An analysis of continuous bucket excavators shows the following 
essential parts: a frame supported on wheel trucks, the operating 



mechanism, and the excavating mechanism. 
All makes are built on the principle of the 
continuous excavator or ladder dredge, aial 
differ only in details of construction. 

The platform is built of steel members 
strongly braced and framed together. It may 
be supported on 2 trucks equipped witli 
broad-tired wheels, or made in two sections and supportc'd on 8 
trucks. In the latter case, the rear section which carries the (‘xca- 
vating chain is hinged to the main section and is supported on 1 
truck. Fig. 67 shows a diagrammatic viev' of this type, and Fig. (IS 
shows a view of the single-platform machine. 

Operating Equipment. A steam or internal-combustion engine 
may be used. The latter is more economical in sections of the 
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W(‘st \vli(TC‘ (‘oal is (‘\])(.‘iisive, and is (‘leaner, more compact, and does 
away with the use of a fireman and the discomfort of a boiler in 
warm w(‘ath(‘r. 

A stt‘am-])(jw'(T eciihprneiit consists of a boiler, an engine, and 
the transmission mechanism. The boiler is of the vertical, tubular 
ty])e and is placed lu-ar the front end of the platform. The 
engine is placed behind the boiler and is of the single-cylinder, 
vertical typ(‘. Rower is transmitted to the bucket chain, the dis- 
posal conveyor, and the central axle, for traction through gears 
and si)roeket chains. 



(>S Chicago Trench Excavator 
Ilf F (' Austin Dminage Exaiiator Company, Chicago 


Excavating Equipment. The excavating equipment consists 
of the I)nckt‘t chain, and the disposal conveyor. The bucket chain 
ill om^ tyj)e of machine comprises an endless chain moving over 
sprock(‘t wlu‘els on the ends of an arm, which is suspended from 
the rear entl of tlic platform and is adjusted to permit of the exca- 
vation to the ])roper grade regardless of inequalities of the surface 
over which th<' machine pass(‘s. In the other type of trench 
ma<‘lune, a circular wlu^el is suspended from the rear of the platform 
and revolves on a c(‘i!tral axle. 

The l)uckets are attached to the sprocket chain or to the 
periphery of the wheel. They are scoop-shaped and provided with 
(‘utting edges or teeth, depending upon the nature of the material 
to be excavated. The width of the trench is governed by the 
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width of tlie buckets, which are made in several widths and can 
be easily removed and changed. In one make of machine, an 
increased width of trench can be secured by moviiig th<^ whole buf*k(‘t 
chain sideways along the supporting frame. This arrangeimait 
provides for the excavation of a. trench up to b fet‘t in width witlunit 
changing the buckets and also the excavation of a manhole at any 
point without delay. Fig. 09 shows a sectional buck(‘t ust^d on 
the Parsons Trench Excavator. 



Fig 69. Sectional Buckets Used on Parsoii'. Trench lOxcuvutot 


The disposal conveyor consists of a belt conveyor {)la<’<‘(l at 
the rear of and transversely to the platform. Its elevation is below 
the top of the bucket chain. At the top sprocket, the bucket.s 
turn over and deposit the material on this moving belt, which 
conveys it to one side of the trench and deposits it in a spoil 
bank. 

Method of Operation. The labor crew necessary to operate 
a trench excavator depends on the character and magnitude of 
the work and the kind of power used. With a steam-])ower eciuip- 
ment, an engineer or operator, a fireman, and one or more helpers 
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will be required- The operator has direct charge of the operations 
of excavation and traction. The fireman operates the boiler and 
has general supervision of the engine. The helpers are of gnau^ral 
service in furnishing the machine with fueb water, and supplies, 
in bracing the trench when necessary, and in general service al)()Ut 
the work. 

The bucket chain moves downward and inward and removes 
a thin slice of material as each bucket comes in contact with 
the soil. The depth of cut is regulated by raising and lowering 
the free end of the frame. When obstructions, sudi as cross pipes, 
large boulders, etc., occur, the chain may be raised over them and 
fed down into the earth on the other side. The material, from tlu* 
top of the revolving chain or wheel, falls upon the belt eonveyr^r 
and is carried to either side of the trench, making a (‘ontimious 
spoil bank. 

When one section has been excavated, the machine moves 
ahead and starts another slice. The excavating chain or wh(‘el 
can be raised clear of the surface and the machine mov(‘d o\a‘r ordi- 
nary roads at a speed of about 1 mile per hour. Table VT givc^s t!u‘ 
dimensions, weights, capacities, and costs of three different makes 
of trench excavator. 

Cost of Operation. The following comparison of the cost of 
excavation of a trench by hand and by machine labor will be of 
interest to the student, who is urged to make a close stmly of the 
method of anal}'sis. 

lllmtrative Examyle. The soil is clay and loam and tlK‘ gr<mnd 
surface fairly level and solid enough to support a trencli machine. 
The trench has a width of 28 inches and an average depth of 12 
feet. Each laborer will excavate 7 cubic yards per lO-liour day 
and as the material must be rehandled for the last 3 feet of depth 
of cut, we will assume 5 extra men for the work and not im'lude 
their output. A crew of 45 men will dig 350 feet of trench during 
a 10-hour day and the total excavation will be about 3 1 5 cubic yar< Is. 
The same crew will back fill at a cost of 7 cents per cul)ic yard. 
The machine will excavate 250 feet of trench per lO-hour da\\ 
The back filling will be done by teams and scrapers. 

Following is a detailed statement of the cost of the work for 
the two methods, based on a 10-hour day. 
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Cost of Trench Excavation by Hand 


Labor: 

1 foreman $ 4 00 

1 tirnbcrman 3.00 

1 helper 2.50 

1 pipci layer 3 00 

1 helper 2.50 

50 laborers, @ $2 . 00 each 1 00 . 00 


Total labor cost for excavation $115.00 

Back filling 315 cubic yards, (gi 7c 22.00 


Total cost of Hand Work for a 10-hour Day $137 00 


Cost of Trench Excavation by Machine 


Labor: 

1 foreman “ $ 4.00 

I timberman 3.00 

1 helper 2.50 

1 pipe layer 3 . 00 

1 h(4per 2 . 50 

1 engineer 4.00 

1 fireman 2.50 

^ ^ n. . 1 f 1 hauling for excavator 

3 teams, @$4.00 each^^ filling troneh 12.00 

2 laborers, @ $2 . 00 each 4 . 00 

Total labor cost, per day S37 . 50 

Fuel ami Supplies: 

1 ton coal S5 . 00 

Oil, and wast e 1 • 00 

Water 1>00 

Total fuel and supplies . 00 

Overhead and General Expenses: 

Interest (6% of $6000)* $1 • <S0 

Depreciation (10% of $6000)* 3 . 00 

Repairs 2 . 70 

Incidentals 4 . 50 

Total general and overhead expenses $12 . 00 

Total Cost of Operation for a 10-hour Day $56 . 50 


Total cost of excavation of 315 feet of trench, pipe laying, and 
back filling by hand work, for a 10-hour day, is $137.00. 

Total cost of excavation by machine of 225 feet of trench, 
pipe laying by hand work, and back filling by scrapers is $56.50. 

*Bttsed upon 200 working days in a year and a lO-year life. 
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A comparison of the above results shows that during a 10-hour 
day, a trench excavator will do about 70 per cent of the amount of 
trench excavation that can be done by liand labor and at 40 per 
cent of the cost. 

Field of Usefulness. The continuous bucket excavator is 
especially adapted for trench excavation, where the width does 
not exceed 72 inches and the depth 20 feet, and the soil conditions 
are favorable. This is especially true through the Middle West, 
where clay and loam with few obstructions such as boulders, roots, 
etc., predominate up to shallow depths. 

On account of the great weight of the machines, they are not 
practicable for use in soft, wet soils, unless mounted on caterpillar 
tractors. For the excavation of hard soils, considerable trouble 
is often experienced on account of the breaking of the bucket chain. 
Hence it is desirable to use a machine with a strong, heavy chain 
for the digging of hardpan, blue clay, and other hard, tough materials. 

The trench excavator is efficient and economical for the exca- 
vation of trenches 24 inches and over in width and o\'er 0 feet in 
depth, and one machine can do the work of from cSO to 200 men. 

TRESTLE CABLE EXCAVATOR 

Construction. The trestle cable excavator has been in general 
use, especially in the eastern section of this country, during the past 
30 years, for the excavation and back filling of large trenches for 
waterworks and sewer systems. It has many admirable features and 
is especially well-adapted to large sewer trench work in hard soils. A 
trestle cable excavator on sewer-trench construction is shown in 
Fig. 70. 

This type of excavating machine consists of a series of trestles 
supporting an overhead track. The trestles or bents are connected 
by rods at the bottom and by the beam track at the top and rest 
upon a plank or rail trade. The operating machinery is carried by a 
platform located at one end of the structure. The overhead track 
supports several carriers which carry the buckets or tubs. The 
whole framework is self-contained and can be moved ahead as a 
unit from one section of the w^ork to another. 

The trestles are made of timber framed together to form square 
or A-shaped bents. They are from 15 feet to 20 feet in height 
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and are equipped with castor frames, wheels, etc. These bents 
are connected together at the bottom by bars of tubular steel of 
from 1 inch to inches in diameter. The bents rest on T-rails 
which are spiked to sections of planking, and enough track is provided 
to move the whole machine ahead 100 feet at a time. 

The track or support for the travelers or carriers is made up 
of sections of I-beams or channels which are bolted to or hung from 
the head blocks of the bents. 



Fig. 70. T^e^tlo enable Excavator on Sewer Trench Const rueiioii 
Cuurlei>u of Caison Trench Machine Company, Boston, Massachv setts 


operating Equipment. The operating equipment consists of 
the boiler, engine, and car upon which the machinery is placed. 

The boiler is of the vertical, tubular tj’pe, and is equipped with 
all appliances for efficient operation and control. It is usually 
operated at a steam pressure of about 100 pounds. The engine 
is a 2-drum, double-cylinder, hoisting machine with reversible link 
motion. The drums are controlled by friction-clutch brakes; one 
carries the hoisting rope, and the other carries the endless rope which 
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operates the carriers and buckets. The drums are independent, 
and so arranged that they may be operated in unison or separately. 
The boiler and engine are generally mounted on the same bed plate 
which is supported by a platform mounted on rollers or wheel trucks. 
The front end of the car supports the head trestle. A suitable 
house is usually built, in sections, over the platform and may be 
used completely or partly, depending on climatic conditions. 

Excavating Equipment. The excavating equipment consists 
of the tubs, the carriers, and the cables. 

Upon the overhead track run several carriages, travelers, or 
carriers, which are provided with wheels made to fit the flanges of 
the structural sections. From each carrier is suspended a tub which 
is equipped with an automatic catch and is self-dumping and self- 
righting. The carriers are connected by a continuous rope which 
is operated by a drum on the engine, and are raised and lowered by 
hoisting ropes controlled by a rope operated by another drum on 
the engine. 

Method of Operation. The labor crew necessary to operate 
a trestle cable excavator consists of an engineer, a fireman, a latch- 
nian, and a tubman. The engineer operates the engine and has 
general charge of the work. The fireman supplies the boiler with 
fuel, and oils the machinery. The latchman operates the latches, 
which release and grip the tub lines for raising and lowering the 
buckets. The tubman hooks and unhooks the tubs, and has gen- 
eral charge of their filling and emptying. 

The machine being set up in position, the engineer operates 
the hoisting line and releases the jaw clutches on the tub ropes, 
thus allowing the tubs or buckets to drop into the exca\^ation. 
The tubs are unhooked and another set of filled tubs hooked on. 
The loaded tubs are then hoisted up to the locks on the carriers, 
and the whole set is moved to the disposal place by the operation 
of the continuous traversing line. Usually one section of the trench 
is being excavated while another section is being back filled, so 
that the material removed at the former place can be utilized directly 
in the latter. It may be necessary at the beginning of the work, 
or in special cases of crossings, etc., to dump the material into 
temporary spoil banks, or into carts for removal from the site* As 
soon as one section is completed, the machine pulls itself ahead 
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by means of a winch on the engine and a rope passing through a 
snatch block attached to a deadman set ahead. 

Machines may be had with double and single upper tracks. 
The nominal capacity of a double-track machine is 50 per cent 
greater than that of a single-track machine, as one set of buckets is 
being raised loaded, while the other set is being lowered empty. Thus 
3 sets of buckets are continually in use, one set being filled, one 
hoisted and carried to the dump, and the other dumped and returned 
to be loaded. A double-track machine is more economical for 
trenches over 5 feet in width. 

The average output for a 6-bucket, single-track machine is 
about 125 cubic yards for a 10-hour day. 

Cost of Operation. The rental charge of a 6-bucket, single- 
track machine is about $200 per month. The cost of transportation, 
setting up, and dismantling will vary with the distance, length of 
haul, experience of men, etc., and will range from $100 to $500. 

About i ton of coal per day will be used, and the cost of oil, 
w’-aste, supplies, etc., will vary from $1 to $5 per day. The net cost 
of operation of the machine would be about $25 per day. Assuming 
an average output of 100 cubic yards, the cost of the work exclusive 
of sheeting, pumping, loosening of material in trench, etc., would 
be about 25 cents per cubic yard. 

Field of Usefulness. The trestle cable excavator is especially 
adapted to the excavation of trenches for large sewers and water 
mains in hard soils, and in city streets. The work is restricted to 
the immediate area of the trench, leaving part of the street unob- 
structed for traiEc. The method of operation is efficient, as the 
excavated material is generally used directly in back filling. The 
method of operation is also easy, simple, and safe. 

TRESTLE TRACK EXCAVATOR 

Construction. The trestle track excavator is very similar in its 
method of operation to the trestle cable excavator. The principal 
difference is the suspension of the carriers from a car or carriage 
which moves along a track supported on the tops of the trestles. 

The construction consists of a series of light, steel-frame trestles, 
of trapezoidal shape and 6 feet in height, spaced about 10 feet on 
centers. Th^se trestles are mounted on double-flanged wheels, which 
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run on rails. The tops of the trestles are connected by steel channels 
which form a continuous track on which the carriage runs. 

. Operating Equipment. The operating equipment consists of 
a vertical, tubular boiler, and a double-drum hoisting engine, carried 
on a car at the forward end of the machine. 

Excavating Equipment. The excavating equipment consists of a 
steel-frame car supported on four wdieels which run upon the trestle 



Fig. 71. Trestle Track Excavator 
Courtesy of Potter Maiiufactwrino Company 


track. The car is operated by cables which connect to the hoisting 
engine. On the car ^ is a hoist which raises and lowers two steel 
buckets. The buckets are made in three sizes: ami 1-cubic 

yard capacities. A view of a car in operation is shown in Fig, 7 1 . 

Method of Operation. The machine requires a crew of 
3 men; one to operate the hoisting engine, and two to operate the 
bucket hoists on the carriage. 
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The carriage is n^oved by a cable from the hoisting engine 
to the place of excavation, where either one or both buckets are 
lowered into tlie trench, filled by the laborers in the trench, and 
raised above the floor of the car. The car is then moved to the 
place of back fill or dump, where the buckets are lowered and dumped. 

Cost of Operation. The following statement is given as a 
typical case of the cost of excavation with a trestle track machine. 

Illustrative Example, The trench had a width of 21 feet and 
an average depth of 30 feet. The material excavated consisted 
of a shallow top layer of loam, then 15 feet of soft blue clay, 6 to 
S feet of stiff blue clay, 1 foot of sandy loam, and then about 2 feet 
of liard blue clay. The trench machine was equipped with 6 buckets 
of I -cubic yard capacity, and 4 were filled while the remaining 2 
were being removed and dumped. The excavator removed the 
lower 12 or 14 feet of the trench. 

The following gives the cost of operation based on an 8-hour day. 


Operating Cost of Trestle Track Excavator 

Labor: ' ^ 


1 foreman 

1 4.00 


1 engineer 

5.00 


1 fireman 

2.50 


1 car operator 

3.50 


1 car helper 

2.00 


20 laborers in trench, @> $2 . 00 each 

40.00 


1 laborer on dump 

2 00 


Total labor (^ost, per day 

IfjQ.OO 


F^leI and applies: 

1 fon coal, @ $5 . 00 

$2.50 


Oil, waste, etc. 

1.00 


Repairs 

1.50 


• Total fuel and supplies 

$5.00 


General: 

Rent of machine, #1125 per month 

$5.00 


Tot.al Cost of Operation for an 8-hour Day 

$69,00 

Average Daily Excavation (cu. yd.) 

175 


Unit Cost of Trestle Track Excavating, per cu. yd., 


$69. 00 175 = 


00.39 


Field of Usefulness. The trestle track excavator has the same 
scope and advantages as the trestle cable excavator. It is especially 
efficient in trench excavation in congested city streets where the 
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demands of keeping at leant part of the street open to public tmfflc 
requires the restriction of the work to as limited an area as possible 
On very wide trenches, it is advisable to use a machine c<iuippe( 
with a double track and 2 cars in order to facilitate the work. 

TOWER CABLEWAY 

Development. The tower cableway is an excavating, hoisting, 
and conveying device devised about 1S75 for slate quarries in 
eastern Pennsylvania. Then for a period of years the cableway 
was used largely in quarry work and logging operations, in^ more 
recent times, this machine has been adapted to the conveying o 
materials on construction work, the excavation of the lighter ami 
softer soils, the hoisting and conveying of the harder .soils excavateil 
by other machinery, etc. This article will deal with the use of 
the cableway in trench construction only. A double cableway 
on trench excavation is shown in Fig. 72. 

Construction. The essential parts of a tower cableway are 
the towers, the cable, bucket or dipper, carrier, and the power 

equipment. . . i ■ i + 

The towers are framed timber structures varying in height 

with the location and character of the work. They are rfther fixed 
or anchored in position, or mounted on wheel trucks which run on 
tracks, thus providing for the movement of one or both ends of 
the cableway. The tops of the towers are provided with sa<l<lles 
and sheaves for the cables. 

Operating Equipment. The operating equipment of a tower 
cableway consists of a boiler and an engine. 

The boiler is generally of the vertical, tubular type, and equippeil 
with the necessary accessoriesfor operation at a pressureof KKlpouiids. 

The engine is a 2-drum, double-cylinder machine, fitted with 
reversible link motion. The drums are of the friction-brake tyjie; 
one for the hoisting rope, and the other for the endless, traversing 
rope or cable. The drums are so arranged as to be operated together 
or independently. The machinery is placed on a hoiised-in plat- 
form built of timber and supported on 4 car wheels which run on 
short sections of the track. 

Excavating Equipment. The excavating equipment comprises 
a traveler, the tubs, buckets or skips, and the cables. 
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The main cable is made of crucible steel and of a diameter 
depending upon the span, load, elevation, etc. It passes over 



the tops of the towers, is anchored behind them, and is the track 
over which the carrier passes. The hoisting and traversing ropes 
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Fig. 72. Double Cableway on Trench Excavation 
Courtesy of S. Flory Manufacturing Company, Bangor, Pennsylvania 
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are crucible-steel cables of from I inch to I inch in diutnctcr and 
extend from their respective drums on the enKiiu; ov<t tlic sheaves 
at the tops of the towers and thence to tlni (!urrier. 

The traveler or carrier is a wrought-iron frame which carrit's 
the sheaves over wliich pass the hoisting and truvt;rsing cal)lcs 
and the fall block which supports the tub, skip, or hucki't. Tljc 
carrier is provided with 2 or more flanged wheels which run on tlie 
main cable. One or more carriers may be used on tiic same cable- 
way. 

The fall block of the carrier supports the tub or skip which 
is of steel or wood and of widely varying capacity. For trench work 
tubs are generally used and are made of steel and pro\'ided with 
double bottoms and automatic catches. Wlnm the <-abh‘way is 
used for direct excavation, grab buckets or drag-line bnck(>ts art- 
used and require special operating equipment. 

Method of Operation. For trench excavation, a cal>leway 
having a length or span of from 200 feet to 4(K> feet is g<‘uerally 
used. The length of excavation will be about 50 feet shortt-r than 
the distance betw^een tow-ers. 

The labor crew required consi.sts of an engineer, a {innuaii, a 
signalman and turn or more laborers. The engineer operates tin? 
engine and has general charge of the tvork. The fireman protides tiu* 
boiler with fuel and water, and looks after the oiling of the macliinery . 
The signalman signals to the engineer for the raising and lowering 
oF the bucket or tub. The laborers arc used in filling ant! in dumping 
the tub, and in general service about the job. 

The bucket is lowered into the trench, filled bj- the .shoveh-rs, 
and then raised above the excavation by the operating of the hoist- 
ing drum, which is thrown out of gear and held by a brake. The 
traversing line is then operated and the carrier moved in eitiier 
direction until the bucket is over the place for dumping. Then 
the bucket is lowered by means of the brake band on the hoisting 
drum. The material may be used for back fill in a section of trencli 
where the pipe is laid or dumi)ed into a spoil bank or into wagons 
for removal to a distant place of disposal. A small crane or derrick 
may be used to advantage, adjacent to the excavation, for the 
transfer of the buckets from the cableway to the dumping Imard 
or hopper. 
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Cost of Operation. A typical case of sewer trench construc- 
tion will be considered in the following statement of the cost of 
excavation with a cableway. 

Illustrative Example, The trench is 12 feet wide and with 
an average depth of 20 feet. The soil varies from a surface layer 
of loam of 2-foot depth, through a clay substratum of 8 feet, to a 
hard gravel deposit. The machine has two 30-foot towers placed 
300 feet apart and is equipped with 1-yard tubs or buckets. Bracing 
and sheeting were carried on at the same time as the excavation, 
and the sewer construction followed closely to allow for back filling 
at one end of the section with the material from the other end. 

Following is an estimate of the cost of excavation under average 
working conditions, during a 10-hour day. A crew of 30 men are 
required to pick and shovel the material into the buckets and the 
average daily output will be taken as 300 cubic yards. 


Operating Cost of Tower Cableway 

Labor: 


1 foreman 

$ 4.00 


1 engineer 

5.00 


1 fireman 

2.50 


1 signalman 

2.50 


2 dumpers, @$2.00 each 

4.00 


30 laborers, @ $2 . 00 each 

60 00 


Total labor expense, per day 


S78.00 

Fuel and Supplies: 

J ton coal, @$6.00 

$2.50 


Oil, waste, etc. 

1.00 


Repairs 

1.50 


Total Fuel and Supplies 


$5.00 

General and Overhead Expenses: 

Interest (6% of $8000)* 

$2.40 


Depreciation (10% of $8000)* 

4.00 


Incidental expenses 

2.60 


Total general expense 


$9.00 

Total Cost of Operation for a 10-hour Day 

Total Output for a 10-hour Day (cu. yd.) 


300 

Unit Cost of Tower Cableway Excavating, per 

cu. yd. of 

material 

handled, $92,00*^300 — 

Unit Cost of Hoisting, Conveying, and Dumping (excluding pick 

and shovel labor), per cu. yd. of material handled, $29.00-4-300 = 


*BuHed upon 200 working days in a year and a 10-year life. 
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Field of Usefulness. The cableway excavator has a wide and 
important field of usefulness. It is especially efficient in the handling 
of materials across large waterways, valleys, cjuarrics, pits, etc., 
where surface transportation would be difficult and \-cry expensive. 
In the excavation of large quarries, gravel pits, surface iniiu's, <lam 
foundations, reservoirs, etc., the cableway can be used as a tower 
excavator directly or to convey skips, tubs, or buckets which (‘on- 
tain the material previously excavated by other madiines. The 
same cableway can of course be used for the transportation of 
concrete, stone, timber, and other building materials, as well as 
tools, men, etc., during the construction work which follows the 
excavation. 

The cableway can be satisfactorily lused in trench excavation 
when the excavation is of large extent, generally over (i feet in width 
and 10 feet in depth. With the use of tliis type of excavator, the 
weight of the machinery is largely concentrated at the ends of the 
trench, the cable is at a considerable height above the work an<l 
allows space for storage, handling of materials, etc. The principal 
objection to the use of the cableway on trench work is its lack of 
lateral control. It is almost impossible to avoid the swinging of 
the buckets during the rai.sing and lowering, and this is liable 
to result in some displacement of and damage to the sheeting, 
forms, etc. 

TILE-TRENCH TYPES 

General Features. Preceding the year IIMH), trench excavation 
for drain tile was made largely by hand. With the rupkl and extemsi ve 
development of agricultural drainage through the South and Mid<ile 
West, came the use of machinery to economically and expeditiously 
perform the great amount of excavation work requirerl by the 
construction of drainage systems. At the present time, tiiere are 
several makes of trench excavators, which are especially atlapted 
to tile-trench excavation. 

The essential parts of tile-trench excavators are practically 
the same as for the water and sewer-pipe trench machines, described 
under Pipe-Trench Typ^s. There is one make of machine whi<-h 
has been- specially devised for the laying of the tile as well as for 
the excavation of the trench. A description of this machine will 
follow. 
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HOVLAND TILE DITCHER 

Power Equipment. The Hovland tile ditcher is made in 
two sections : a front platform w^hich carries the power equipment, 
and a rear platform which carries the excavating chain. Both 
platforms are made of a steel framework supported on two large 
caterpillar tractors. Fig. 73 show^s a general view of the Hovland 
tile ditcher. 

It will be noticed that the forward tractor carries the power 
equipment which consists of a vertical, 3-cylinder gasoline engine. 
The main shaft of the engine is connected by sprocket chains to 
the driving shafts of the excavating belt of the tractions, and of 
the belt conveyor. 



Fig. 73. View of Hovland Tile Ditcher 
Courtesy of St. Paul Machinery Manufacturing Company, St. Paul, Minnesota 


Excavating Equipment. The excavating equipment is carried 
on the rear platform and consists of an excavating chain and its 
supporting framework. 

The excavating chain is made up of two continuous chains 
which carry an endless set of hinged links. To the vertical sections 
of these links are bolted the knives or cutters of any width from 
5 inches to 30 inches. The links are hinged in such a way that 
when a cutter strikes a stone or other obstruction in a trench, the 
chain gives, and the cutter slides over the obstructiqn without 
injury. An automatic cleaning device consisting of a projecting 
arm, is placed above the upper end of the chain and scrapes over 
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the surface of each bucket as it passes. The excavate(i material 
is thus removed from the buckets and fails upon a moving belt con- 
veyor which is located under the excavating chain at its upper end. 

The framework which supports the excavating (‘bain is sliown 
in Fig. 74. It comprises a small, upper wheel and a larg(% lower 
wheel, or drum, about which the (‘ha, in nn'olves. Tin* lowfT whe(‘l 
is suspended by chains from the rear of the frame and can be raised 
and lowered by a gear-operated shaft. Th<^ ^ippt^i' wheel is on a 
shaft which is chain-driven from the engine lociited on the h^rward 
platform. 

An adjustable steel-frame (*urbiug (‘an b(‘ fasteiuMl to th(^ r(*ar 
of the excavating tractor and (lAwil along the coinplf'tod trench. 



Fiff. 74. Kxcavating Whwl and Frainn of Uovland Tilv Dit{‘h<*r 
Courtesy of St. Paul Machinery Mnnufacturiny Commny, St. Pant, Mimmaki 


This curbing can be adjusted to the width of tlic trench and made 
high enough to project above the ground aurface. A steel H|K)ut 
is placed on the inner and curved portion and as the machine pro- 
gresses, a man places a tile in at the top of the spout, which is eurve<l 
so as to allow the tile to slide out in place along the bottom of the 
finished trench. 

Method of Operation. A crew of or more men are necsssary 
to properly operate a tile-trench excavator: an engineer who iias 
charge of the operating equipment, an operator who manipulates 
the excavating wheel, a tile layer and one or more laborers to supj)ly 
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fuel, water, and supplies for the machine and for general service 
about the work. 

The revolution of the excavating chain or wheel brings a series 
of knives or buckets into contact with the soil and each bucket 
removes a slice of earth, which is dumped upon the belt conveyor 
and carried to the spoil bank, at the sides of the trench. The 
operator lowers the wheel or chain into the soil as the excavation 
proceeds and governs the depth by a sight rod, placed on the machine. 
As soon as the required depth is reached the engineer sets the tractor 
chain in motion and the machine moves ahead to the next position. 

With the Hovland tile ditcher the drain tile can be laid as 
the excavation is completed, by placing the tile in the curb which 
follows directly behind the excavating chain, Fig. 74. It is 
often necessary to reset the tile after it leaves the curb in order 
to secure proper alinement and close-fitting joints. 

One manufacturer has devised a longitudinal belt conveyor, 
which carries the excavated material to a point behind the machine 
and dumps it back into the trench. This device has not been 
satisfactory because it does not allow enough time after the exca- 
vation for the placing of the tile. 

Cost of Operation. An approximate estimate of the capacity 
and cost of operation of a tile ditcher will be given in the following 
statement. 

Illudratke Exaviijle, A trench machine has a gasoline power 
equipment and an excavating chain or wheel capable of digging 
a trench 14-| inches wide and 4J feet deep. The soil is loam and 
(‘lay with gumbo in places. The average depth of cut is 4| feet, 
and the average progress is 1300 feet per 10-hour day. 

Operating Cost of Tile Ditcher 


1 operator, $125 per mouth $5 . 00 

1 firemaix 2.00 

1 helper 2 . 00 

1 team and driver 5 . 00 

Total labor cost, per day . 00 

Fuel and SLqjpUea: 

10 gallons gasoline, ® 20c $2.00 

Oil, waste, etc. • 


Total fuel and supply cost 
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General and Overhead Expenses: 


Interest (6% of $5200)* 

$2 00 


Depreciation (12J% of $5200)* 

4.25 


Repairs and incidentals 

2 , 75 


Total general expense 

$0 00 


Total Operating Cost per lO-hoiir Day 



Average iProgress per Day (ft.) 

12(H) 


Average Daily Excavation (cu. yd.) 

200 

/per ft. .$25.50-5-1200 

(Ml. 019 

Unit Cost of Tile-Trench Excavating 

\per cu. y<i. $25.50-r200 

(X).0!)5? 


Field of Usefulness. The tile-tren(*h excavator is a vaty 
efficient and practicable machine for ordinary soil (‘ooditions in 
fairly level land with few obstructions. \Miere the soil is low aiai 
wet, the machine must be supported ()n <‘aterpillur tractors t<‘ 
distribute the 'weight over the soft soil. Wliere ohstriuditnis such 
as large stones, roots, etc., abound, a large amount of extra hand 
labor is required. 

For work of considerable magnitude, tiie tile ditcher can ex<ii- 
vate a trench at about ^ the cost of hand labor. 

* Based on 150 days per year and an 8-ycar life. 
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REVIEW QUESTIONS 


ON THE SUBJECT OF 

RAILROAD ENGINEERING 

PART I 


L What are the elements of railroad location which are in 
general antagonistic? Deduce from the above the chief duties of 
the locating engineer. 

2. What is the chief object to be accomplished by a recon- 
noissance survey? 

3. What are the three elements involved in the survey of 
any line and what are the methods of determining these elements 
in reeonnoissance surveys? 

4 . What is the practical value and what are the limitations 
of barometric leveling? 

5. What is the general object to be accomplished by means 
of a preliminary survey? 

(>. To what extent should the compass needle be used dur- 
ing preliminary surveys? 

7. Why is it that a Locke level with its limited accuracy is 
a proper instrument for cross-section work? 

8. Under what circumstances is the stadia method advan- 
tageous for preliminary surveys? 

9. What is the justification of making two or more pre- 
liminary surveys through difficult portions of the route? 

10. How are the tangents and curves for the “location’’ 
determined? How is the location survey “tied” to the prelim- 
inary survey? 

1 1 . How would you select a low-grade line through a difficult 
piece of mountainous country? 

12. How are transit stations and bench marks secured 
against disturbance during construction of the road? 
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13. Define the degree of a curve. AVliat is tlu^ approximate 
rule for the radius of a curve of a given degree { What is the 
percentage of error of this rule for a 10^ curv(^ 

Id. What is a sub-chord ? What will 1 h^ the excess length 
of a sub-chord with a nominal length of 45' on a o* curve d 

15. What is the difference between tlie nominal length of a 
railroad curve and its true length measured on the ar(‘/!f What 
will this amount to in the case of a ff curve subtending a central 
angle of 34° 30'? 

16. If two adjacent tangents which make an angh^ of 24' 16, 
are connected by a 3"^ 30' curve, what will be the diHtan<*e from the 
vertex to the point of the curve ? 

17. In the case given above, how^ far wn'll the curve pass 
from, the vertex ? 

18. A 3'^ 30' curve is to begin at Sta. 142 + 6*5 and is to 
have a total central angle of 28'' 30' ; compute tluuletiectiouH from 
the tangent at the P.G. to each station and to the F.T. 

19. In the above case assutne that on account of olrntructions 
to sighting it was necessary to set up the instrumeni at Bta. It7 
and sight back to Sta. 144. Applying the rule of section 25, what 
should be the reading of the horizotital plate when tlie instmtuent 
is sighted at Sta. 144, and what should be the reading when it in 
sighted ahead at Sta. 148 ? 

20. Assume that a 3 " curve having a central angle of 14"' 30 
is to be located by tangential offsets; make a ski^tcli of tlfm case 
and compute and mark on the sketch tlie deflections am! dintances. 

21. After running a 4^" curve to B(une jKUiit // as in Figure 
16, the curve is found to be obstructed. It is estimati^l that t!u* 
curve would again be clear about 400 fei-fe further on. Compute 
the long chord 'ff m and the angle winch W'onld make witli a 
tangent to the curve at n. What would be the offst^t frotn this 
long chord to the second station l^eyond ft ? 

22. Give detailed solutions of the problems stated in sec- 
tion 30 ? 

23. Give detailed solutions of the problems stated in sec- 
tion 34? 

24. What is the essential character of a transition curve and 
why it is necessary ? 
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ON THE SUBJECT OF 

RAILROAD ENGINEERING 

PART II 


1. What is the chief cause of the deterioration of locomotive 
hoil(‘rs due to impure water supply? 

2. What are the chief dijfficulties encountered in the construc- 
tion of engine houses and how are the difficulties met? 

3. What elements must be considered in computing the total 
cost of any kind of railroad tie? 

4. What is the preferable method of locating ties with refer- 
ence to rail joints? 

5. Assuming that an 85-pound rail and a 70-pound rail have 
similar cross-sections, what is the relative stiffness? 

0. What are the elements of a perfect rail joint and why is it 
impossible to produce a perfect rail joint for steam railroad work? 

7. Why are plain smooth spikes preferable to spikes which 
are jagged? 

H. What are the three principles which form the basis of the 
design of nut locks? 

0. Give a brief statement of the general methods of obtaining 
a pure water supply. 

10. What are the elements of an ideal form of ballast? What 
the disadvantages of ^^mud’^ ballast? What are the advantages of 
stone ballast? 

1 1 . What are the causes, other than mere decay of the wood, 
which require that ties should be renewed? 

12 What are the features of the A. S. C. E. rail section which 
are constant for all weights of rails and what are the proportions 
which are constant or nearly constant? 

13. What arc the advantages and disadvantages in using 
very long rails? 
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14. What are the advaiitag(‘S obtained by the us(‘ of tie 
plates? 

15. How many track bolts in a mile of singh* track using six- 
bolt splice bars and 30-foot rails? 

16. How much is allowed for rail expansion and how is this 
practically provided for? 

17. How much gap would you allow at a rail joint when the 
temperature of the rail at the time of laying is 45*^ F? 

18. What should be the middle ordinate of a 3(l-foot rail h<*nt 
to a 40® curve? 

19. What would be the superelevation of the outer rail for a 
GO® curve when the maximum speed is 45 miU\s jxt hour? 

20. If the maximum speed for trains is assumed at 60 mtih*s 
per hour, what will be the length of a string or tap(^ whi<*h, wlnm 
stretched as a chord inside the rail, will give a middle ordinates 
equal to the required superelevation? 

21. What is the fundamental advantage of a point switch 
over a stub switch? 

22. Suppose it were required to make to order a frog having 
a frog angle of 6® 30'; what would be the frog numlH‘r? 

23. Verify the calculations for the length of the lead of a 
switch from a straight track using a No. 8 frog on the basis, first* 
of circular lead rails, and second, of straight point rails and straigiit 
frog rails, using the values given in Table III. 

24. If a No. 8 frog has been used in switching from a straiglit 
track, what will be the radius of the connecting curve when the 
distance between track centers is 13 ft.? 

25. What will be the length and radius of the conm*cting 
curve running from a switch on the outside of a main track, which 
is a 4® 30^ curve, the frog used being No. 9 and the distance between 
the track centers 13 ft.? 

26. Make all the computations for the location of a turnout 
to the inside qf a 4® curve using a No. K frog. 

27. What are the different kinds of tracks making up a freight 
yard? 

28. By what device is engine service economized in planning 
a, freight yard? 
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ON THE SUBJECT OF 

RAILROAD ENGINEERING 

PART m 


1. Discuss the two classes of financial interests in the 
ownc^rship of railroads — the security and profits of each. 

2. Describe methods of estimating the probable volume 
of traffic on a proposed road. 

2. Discuss the division of the gross revenue and the per- 
centages spent in operating expenses, fixed charges, and dividends. 

•4. Discuss operating expenses per train-mile; their uni- 
formity for heavy and light traffic roads; the tendency toward 
variation of the chief items. 

5. Discuss the relation of railroad rates to railroad expenses. 

(5. Explain why a reduction in distance is profitable when 
liandling competitive business, but unprofitable when handling 
non-competitive business. 

7. Discuss curve compensation; the reasons for its use; 
the values which should be employed. 

8. Explain the distinction between minor and ruling grades. 

9. What is the meaning of ^Velocity head’'? What is the 
velocity head of a train when moving at the following velocities 
in miles per hour: 21 ; 27.4; 32.25? What velocities correspond to 
velocity heads of 18,58; 38.92; 49.25? 

10. Explain the fundamental principle of a virtual profile, 
and describe its use and possible misuse. 

1 1 . Classify train resistances, with a brief discussion of each 
class or kind. 

12. How much additional tractive force per ton will be 
necessary to increase the velocity of a train from 8 m.p.h, to 22 
m.p.h. in a distance of 800 feet? 
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13. Assume that an engine weighs 253, OOO poumls atul 
that its cylinder tractive power at M velocity is 33,77K poumls, 
what is its rating for a 1.1 per cent grade? 

14. How many cars (empties) each weighing 17 tons, (‘ould 
be hauled up that grade? 

15. On the basis of a Mikado locomotive, with 220, 000 
pounds on the drivers, weighing 435,000 pounds, including tender, 
total heating surface 4720 square feet, besides a sup(‘rheater, 
boiler pressure 170 pounds, using 4000 pounds of coal per hour, 
whose effective B.t.u. is 11,500, cylinders 28 inches in diameter 
and 32 inches stroke, drivers 63 inches diameter: 

(a) What is the maximum velocity (ikf) at which full pn^s- 
sure of steam may be maintained? 

(b) What will be the cylinder tractive power and tlu* draw- 
bar pull at M velocity? 

(c) What will be the cylinder tractive power at a velocity 
of 20 m.p.h.? 

(d) Draw the curves for cylinder tractiv(^ })ow(‘r and <lraw- 
bar pull for all velocities up to 35 miles per hour. 

(e) Assuming a train of 20 freight cars averaging 08 tons 
and a caboose weighing 12 tons, what is the maximum rat<^ of 
speed which could be maintained on a 0.7 per cent grade? 

(f) Draw the speed curve for acceleration from starting to 
maximum speed for this train and grade. 

16. Demonstrate the fundamental principle in the economy 
of pusher grades. 

17. Given a maximum grade of 2.10 per cent, wliat would he 
the corresponding through grade if one pusher engine is us(;d — 
the engine being of the type described in Question 15? If two 
pushers were used on the 2.10 per cent grade, what would be the 
corresponding one-pusher and through grades? 

18. Discuss the elements of the cost of the operation of 
pusher engines. 

19. Discuss the fundamental principles of the "‘balance of 
grades for unequal traffic”. 

20. Assume that an investigation showed a 3:1 ratio in 
east-bound and west-bound traffic. On the basis of a 0.7 per 
cent grade against east-bound .traffic and the use for both through 
and pusher work of engines of the type described in Question 15, 
what would be the corresponding grade against west-bound traffic? 
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REVIEW QUESTIONS 

ON THE SUBJECT OF 

EARTHWORK 

PART I 


1. State the different classes of power shovels. 

2. How would you excavate a canal 200 feet wide and 15 
feet dec‘p? 

3. Compute the time and cost of excavation with a f-yard 
nwolving shovel of a basement excavation, 200 feet long, 60 feet 
wide, and 10 feet deep, in a sandy clay soil. 

4. How many cubic yards of loam and clay can one laborer 
loosen from a pit 5 feet deep and shovel into 1 J-yard dump wagons 
in a 9-hour day? 

5. Compute the cost of operation of a 2-yard drag-line 
(‘xcavator oja an irrigation canal in glacial clay and requiring the 
removal of about 2500 cubic yards per 100 feet. 

0. What is the most efficient method of supporting an 
excavator on soft wet soils? 

7. Describe the method of operation of an elevating grader. 

8. ^ Give an analytical statement showing the relative 
economy of hand- and power-shovel excavation. 

9. Discuss the factors which determine the method to be 
used in excavation. 

10. Di.scuss the relative efficiencies of four types of scrapers. 

11. State the advantages of electric operation of a power 
shovel. 

12. What is the drag-line principle? 

13. Describe a machine which can excavate a canal to a 
true grade and with smooth side slopes. 

14. Describe and illustrate by a diagram the operation of a 
double-tower excavator. 
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15. Describe the different tools and methods of loosening 
earth. 

16. Describe the method of grading up an earth road witli 
a blade grader. 

17. What are the relative advantages of blade and elevating 
graders in earth-road construction? 

IS. Describe the method of operation of a steam shovel of 
the fixed-platform type. 

19. Describe the most economical power iiquiprmnit to ust* 
on a drag-line excavator operating on a canal in the Middle West, 
twenty miles from a railroad. 

20. What are the special fields of usefulness (d’ th<» small 
revolving shovels? 

21. Describe the various types of hand shovels. 

22. What type of dredge would you use on a job whc‘r(‘ tlien* 
were several canals to be dug in the same locality? 

23. Describe the machine which can b(^ most economically 
used for the excavation of small ditches in favorable soils. 

24. Describe the walking equipment of a walking drag-lim* 
excavator. 

25. Discuss the relative efficiency of different types of 
excavators in shallow earth excavation. 


UZ 



REVIEW QUESTIONS 

ON THE SUBJECT OF 

EARTHWORK 

I'AET II 


1 . What, ar(‘ th<^ principal fields of usefulness of a hydraulic 
dre<lg<‘? 

2. Compute the cost per foot of trench excavation and 
til<‘ layiuji; for 12-111011 tile at a depth of 5 feet. 

:L Can a hydraulic drcalge excavate hard materials? 

4. What ar(‘ the diffenmt classes of dipper dredges? 

r>. r)es(‘ribe a ditodKu- which can excavate a trench and 
lay tile. 

fh DoHcribe the operation of a Lobnitz rock cutter. 

7, Desorilx^ th(^ most <*fficient operating equipment of a 
dipper dredge. 

8. Why has the ladder di*edge not become a more generally 
used excavator in this country? 

!), Discuss thc^ relative merits of three different makes of 
(xmtinuous buck<»t excavators. 

10. Wiiat are the fields of usefulness of the tower cableway? 

•I 1 . Describe the method of operation of a ladder dredge. 

12. What kind of side spuds are the most satisfactory for 
dredge operation in narrow canals? 

13. Describes the continuous bucket excavator. 

M. How are high banks excavated with a ladder dredge? 

15. Illustrat<‘ and describe the section of a ditch which a 
dipper dredge; can excavate. 

I What is the best form of excavator to use in the excavation 
of large trenches in narrow city streets? Why? 

17. Describe three types of buckets. 

18. Describe the operating equipment of a hydraulic dredge. 
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19. What method of subaqueous rock excavation is used in 
this country? 

20. Wheu should electric operation be used on a hydraulic 
dredge? 

21. How would you operate traveling derricks on tnmeh 
excavation? 

22. Describe the method of operation of th<^ tn^stle track 
excavator. 

23. Compare the relative efEciency and scope of work of 
the Lobnitz rock cutter and the drill boat. 

24. State the different classes of trench excavators. 

25. Discuss the field of usefulness of the dipper drcnlge. 
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Scrapers, drag and wheel 


insulated 

135 

304 

Railroad engineering 

11 

drag 

' 304 

construction and maintenance, 

four-wheel 

308 

work of 

11 

Fresno 

305 

economics 

213 

two-wheel 

306 
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Pagti 

Signaling 

179 

Switches 

146 

systems 

179 

construction 

146) 

automatic 

184 

frogs 

149 

controlled manual 

183 

guard rails 

14H 

details, mechanical 

186 

switch stands 

148 

electro-pneumatic 


crossings 170-172 

semophores, electric 

194 

crossovers 1 62, 

, 163 

simple manual 

180 

curve connections 159, 160 

wires and pipes 

191 

laying, rules for 

167 

Simple curves 

26 

slip 

168 

deflections, computing 

31 

turnouts 155, 157 

deflections, location of points by 

30 

’Switch stands 

148 

elements 

28 



instrumental work 

32 

T 


length 

28 

Tables 


location, modifications of 

38 

Austin trench excavators, size's 


location, obstacles to 

35 

and capacities of 

421 

location, special methods of 

33 

cut-off and pounds of steam p('r 


measurement, method of 

26 

1 h.p.-hour for various 


V curve, elements of 

29 

multiples of M 

269 

sub-chords 

27 

evaporation in locomotive boil- 


Slip switches 

168 

ers, average 

266 

Spikes 

136 

expenses, operating 

224 

Stationary scraper excavator 

344 

expenses of railroads in U. S., 


Steam shovels 


operating 226, 

227 

fixed-platform 

318 

fixed-platform shovel, working 


arrangement 

318 

limits of 

325 

body, car 

321 

head velocity of trains 

244 

equipment, excavating 

321 

motors for shovel capacities, 


equipment, power 

321 

sizes of 

340 

operation, cost of 

327 

operating a train 1 mile, average 


operation, method of 

323 

cost of 

225 

revolving-platf orm 

332 

resistance, locomotive 

270 

arrangement 

332 

standard steam shovel, siz(*s of 

320 

equipment, excavating 

334 

steam shovel service 

328 

equipment, power 

333 

steam used locomotive cylindcTS, 


, operation, method of 

335 

weight of 

268 

platforms 

332 

various grades, values of T 4- (i?-f 


Stringers 

103 

K) 

258 

Subaqueous rock breakers 

408 

various multiples of Af, cylimh'r 


boat, drill 

409 

tractive power of 

272 

Lobnitz 

408 

wheel excavators, dimenaions of 

364 

Surveys 


Templet excavator 

358 

location 

24 

Ties 

127 

preliminary 

19 

cost 

129 

railroad 

11 

cutting 

129 

reconnoissance 

12 

dimensions 

128 
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laying and reviewing 129 

spacing 128 

wood 127 

Tile-trench excavators 434 

ditcher, Hoveland tile 435 

Tower cableway excavator 430 

Tower excavator 367 

Track and track work materials 124 

baUast 124 

bolts, track 138 

braces, rail 136 

joints, rail 133 

nut locks 138 

rails 130 

spikes 136 

ties 127 

tie plates 135 

Track bolts 138 

Track laying 140 

ballast 140 

outer rail on curves, super-eleva- 
tion of 144 

practical rules ’ 145 

rails 141 

surfacing ' 144 

surveying 140 

ties ^ 140 

Track maintenance 197, 

ballast 205 

' ditching 202 

labor, or organization of 209 

rails, distributing 204 

ties, distributing 203 

tools 197 

trestle filling 207 " 

work trains 201 

Track trestle excavator 427 

Transition curyes 43 

compound curves, use with 53 

deflections 46 

. field work • 56 

spirals in old track, inspection of 50 
symbols 46 ' 

systems 43 

Traveling derrick excavator 414 

Trench excavators 412 
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Trench excavators (continued) 

pipe-trench 

414 

tile-trench 

434 

Trestles 

97 

floor systems 

103 

framed 

100 

pile 

97 

Trestle cable excavator 

424 

Trestle floor systems 

103 

corbels 

, 104 

fire, protection against 

108 

guard rails 

105 

stringers 

103 

super-elevation of outer rail 

on 

curves 

106 

ties, trestle 

106 

timber, choice of 

109 

Tunnel construction 

95 

general principles 

95 

methods 

96 

Tunnel design 

92 

cross-sections 

92 

grade 

92 

lining 

93 

portals 

94 

Tunnels, surveying 

88 

character of 

88 

distance 

89 

down shafts 

91 

levels 

89 

underground 

90 

surface 

89 

Turnouts 

155, 157 

Turntables 

118 

V 

Vertical curves 

57 

geometrical form 

58 

use 

57 

Volume of earthwork, computing 

66 

borrow pits 

77 

center of gravity, eccentricity of 79 

correction, prismoidal 

75 

curvature, correction for 

78 

irregukr ground, volume in 

75 

methods, common 

66 

prismoid, volume of 

68 
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